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Call  to  Order:  10:10  A.M. 

President  Kay  K.  Yu,  Vice  President  Michael  E.  Hardeman 
Commissioner  James  D.  Jefferson,  Commissioner  Morton 
Miller,  Commissioner  E.Dennis  Normandy 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 

Item  No.  (3):  To  consider  the  administrative  sanctions  against  Stacy  &  Witbeck  Inc 
pursuant  to  Section  6  45  of  the  San  Francisco  Administrative  Code.  The  Commi'ssion  will 
review  the  contract  claim  submitted  by  Stacy  &  Witbeck.  Inc.  in  the  Castro  Street  Crossover 
constmction  project  Contract  No.  MR-1038,  and  will  decide  whether  to  deem  Stacy  & 
Wub^k,  Inc.  an  irresponsible  contractor.  (Continued  from  the  Special  Meeting  of  May  27, 

A  transcript  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  Public  Utilities 
Commission. 

Action:         On  Motion  of  Commissioner  Jefferson  seconded  by  Commissioner  Miller  the 
following  action  was  taken: 

Adopting  -  Findings  of  Fact  and  Conclusions  of  Law  by  the  Public  Utilities 
Commission  in  reference  to  Administrative  Action  Against  Stacy  &  Witbeck 
Inc.  ' 

Vote:  Ayes  -  Yu,  Jefferson,  Miller,  Normandy 
Noes  -  Hardeman 

SUMMARY 

The  PUC  fmds  by  a  preponderance  of  the  evidence  that  the  claim  submitted  by  Stacy  on 
Contract  No.  MR-1038  was  false,  and  that  Stacy  knowingly  and  intentionally  submitted  the 
false  claim  to  San  Francisco. 

As  a  result  of  the  findings  and  conclusions  herein,  the  PUC  deems  Stacy  an  irresponsible 
comractor  for  a  period  of  five  years  commencing  on  June  6,  1994.  Stacy  and/or  any 
enterpnse  that  has  substantially  similar  officers,  directors,  owners  and/or  principals  as  Stacy 
shall  not  be  allowed  to  act  as  a  contractor  or  subcontractor  on  any  public  work  or 
improvement  for  the  City  and  County  of  San  Francisco  for  the  five  year  period 
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The  PUC  further  orders  that  at  any  time  after  two  years,  Stacy  (and  any  enterprise  with 
substantially  similar  officers,  directors,  owners  and/or  principals)  is  eligible  to  apply  for 
remstatement  as  a  responsible  bidder.  The  application  for  reinstatement  may  be  submitted 
pnor  to  June  6,  1996,  but  the  reinstatement  cannot  become  effective  until  June  6,  1996  On 
the  application  for  reinstatement,  Stacy  must  demonstrate  to  the  PUC's  (or  any  successor 
Commission's)  satisfaction  that  Stacy  has  acted  as  a  responsible  contractor  on  all  San 
Francisco  and  other  public  work  projects  that  Stacy  has  worked  on  during  the  two  year 
period. 

This  Order  shall  not  apply  to  any  contract  entered  into  and  executed  by  Stacy  and  the  City 
and  the  County  of  San  Francisco  prior  to  June  6,  1994. 

The  following  persons  spoke  during  the  meeting: 

Geoffrey  Spellberg,  Deputy  City  Attorney,  presented  the  issues  for  the  Commission's 
consideration. 

Randall  Smith  of  the  law  firm  of  Knecht,  Haley,  Uwrence  &  Smith,  represented  Stacv  & 
Witbeck,  Inc. 

Other  speakers  were:  Bob  Planthold,  commenting  on  the  penalty,  if  the  charges  are  upheld- 
and  David  Rogers  and  Lyman  K.  Wong  supporting  Stacy  &  Witbeck,  Inc. 

THEREUPON,  THE  MEETING  WAS  ADJOURNED;  12:33  p.m. 


Romaine  A.  Boldridge 
Secretary 
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SAN  FRANCISCO 
MUMaPAL  RAILWAY 

HETCH  HETCHY 
WATER  AND  POWER 

SAN  FRANCISCO 
WATER  DEPART UEHT 


June  8.  1994 


NOTICE  OF  EXECUTIVE  SESSION 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  will  meet  in  Executive 
Session  on  Tuesday.  June  14,  1994  at  1:45  p.m.,  in  Room  287.  City  Hall.  San  Francisco, 
California  to  discuss  attorney-client  matters  pursuant  to  Government  Code  Section  54956.9(a) 
and  Charter  Section  3.500  (f)(2): 

CONFERENCE  WITH  LEGAL  COUNSEL 
Existing  Litigation: 

Valeron  v.  CCSF,  Superior  Court  No.  953-205 


Secretary 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

FRANK  M.  JORDAN 
Mayor 

ANSON  B.  MORAN 


287  CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)554-7316  •  FAX  (415)  554-7470 
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Call  to  Order: 


2:13  p.m. 


Present:  President   Kay   K.   Yu,   Vice    President   Michael   E.  Hardeman, 

Commissioner  James  D.  Jefferson,  Commissioner  Morion  Miller, 
Commissioner  E.  Dennis  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson,  the  Minutes  of  the  Regular 
Meeting  of  May  24,  1994  were  approved. 

On  motion  of  Commissioner  Hardeman,  seconded  by  President  Yu,  the  Minutes  of  the 
Special  Meeting  of  May  27,  1994  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


*•**•*•*****•••*•*•***♦♦* 

RESOLUTION 

NO. 


On  motion  of  President  Yu,  seconded  by  Commissioner  Hardeman, 
the  following  resolution  was  adopted: 

94-0142  BPT      Approving  a  settlement  offer  in  the  litigation  case  of  Valero  v. 

CCSF.  Supenor  Court  No.  953-205. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

94-0143  BF        Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Municipal  Railway  totaling  $75,000.00. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 
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On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

94-0144  BF       Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Municipal  Railway  totaling  $83,630.44. 

VOTE:  AYES    -    Yu.  Hardeman.  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

94-0145  BF        Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Water  Department  totaling  $35,000.00. 

VOTE:  AYES    -    Yu,  Hardeman.  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

94-01 46  HH       Authorizing  the  General  Manager  of  Public  Utilities  to  transfer  funds 

totaling  $250,000  to  the  Supervisory  Control  and  Data  Acquisition 
(SCADA)  Project  from  Electronics  Governor  Systems,  Moccasin 
Energy  Absorber,  and  Moccasin  Reservoir  Repair  Gates  projects. 

VOTE:  AYES    -    Yu.  Hardeman,  Jefferson.  Miller,  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

94-0147  WD       Requesting  the  Mayor  to  recommend  to  the  Board  of  Supervisors 

a  supplemental  appropriation  in  the  amount  of  $1 42.01 1 .61  for  the 
San  Francisco  Water  Department  Bay  Division  Pipelines  #1  and 
#2.  Expansion  Joint  Rehabilitation  Project  to  be  funded  from  the 
Water  Department's  Zanker  Road  Inspection  Project. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson.  Miller,  Normandy 
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On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

94-0148  WD      Authorizing  the  transfer  of  unclaimed  consumer's  closed  accounts 

credit  balances  in  the  total  amount  of  $36,622.20  to  the 
Unappropriated  Surplus  of  the  Water  Department,  Clean  Water 
Program  and  the  General  Fund. 

VOTE;  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

94-0149  UEB     Authorizing  and  approving  the  substitution  of  subcontractor 

Gildersleeve  Electric  for  Jesak  Electric  Co.  to  perform  electhcal 
work  for  Municipal  Railway  Contract  No.  MR-899,  Modifications  to 
the  Geneva  Yard  and  Shop,  General  Construction. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

94-0150  UEB     Authorizing  bid  call  for  San  Francisco  Municipal  Railway  Contract 

No.  MR-1111.  Muni  Metro  System,  North  Embarcadero  Track 
Extension,  Phase  2  -  North  Point  Street  to  Powell  Street. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

94-0151  UEB      Accepting  the  work  performed  under  Municipal  Railway  Contract 

No.  MR-1107,  Station  Agent  Booth  Improvement,  as  completed; 
approving  final  contract  modification  to  extend  the  contract 
completion  time  to  1 59  days  and  to  reduce  the  contract  amount  to 
$193,426.15;  and  approving  final  payment  of  $24,537.24  to  the 
contractor,  Cresci  Electric,  Inc. 

VOTE:  AYES    -    Yu,  Hardeman.  Jefferson,  Miller,  Normandy 
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On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

94-0152  UEB     Awarding  San  Francisco  Water  Department  Contract  No.  WD 

2159R,  Forest  Hill  Concrete  Tank  Interior  Coating,  in  the  amount 
of  $49,820.00  to  Epoxy  Contractors,  as  the  lowest  responsive 
bidder. 

VOTE:  AYES    -    Yu.  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Miller,  seconded  by  Commissioner  Yu. 
the  following  resolution  was  adopted: 

94-0153  UEB      Accepting  the  work  performed  under  San  Francisco  Water 

Department  Contract  No.  WD-2138.  8-Inch  Ductile  Iron  Main 
Installation  in  Bryant  Street  between  22nd  and  24th  Streets.  York 
Street  between  22nd  and  26th  Streets,  and  Hampshire  Street 
between  22nd  and  25th  Streets,  as  satisfactorily  completed: 
approving  debit  Contract  Modification  No.  1  in  the  amount  of 
$67,247.00;  and  authorizing  final  payment  in  the  amount  of 
$89,592.00  to  the  contractor,  P&J  Utility  Co.. 

VOTE:  AYES    -    Yu,  Hardeman.  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefferson,  the  following  resolution  was  adopted: 

94-0154  BPT      Ratifying  and  approving  the  non  Civil  Service  and  temporary 

appointments  and  removals  made  by  the  General  Manager  of 
Public  Utilities  for  the  month  of  April  1 994. 

VOTE:  AYES    -    Yu,  Hardeman.  Jefferson,  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Miller,  the 
following  resolution  was  adopted: 

94-0155  MR       Approving  the  provision  of  bulletin  board  display  cases  at  the  new 

San  Francisco  State  University  platform  on  the  M-line  for  use  by 
the  public  to  post  notices;  directing  staff  to  monitor  use  of  saic! 
display  cases  and  report  periodically  to  the  Commission  on  their 
condition:  and  reserving  the  right  to  discontinue  usage  of  said 
display  cases  for  public  notices  at  any  time. 
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VOTE:  AYES    -    Yu,  Hardeman,  Miller 
NOES   -    Jefferson,  Normandy 


On  motion  of  Commissioner  Miller,  seconded  by  Commissioner 
Hardeman,  the  following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities  to  execute  an 
agreement  with  the  Board  of  Trustees  of  the  California  State 
University  for  the  maintenance  and  joint  use  of  Muni's  new  high- 
level  boarding  platform  and  associated  amenities  at  19th  and 
Holloway  Avenues;  and  recommending  approval  of  said  agreement 
by  the  Board  of  Supervisors. 

VOTE:  AYES    -    Hardeman,  Jefferson,  Miller,  Normandy 
EXCUSED  -  Yu 


On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  the  Municipal  Railway  to  direct 
the  Geary  Transit  Study  team  to  carry  forward  seven 
recommended  Geary  transit  alternatives  into  a  more 
comprehensive  analysis  and  to  carry  forward  one  or  more  BART 
regional  alternatives  contingent  on  availability  of  funds  by  July  1 5, 
1994. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 

On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu. 
the  following  resolution  was  adopted: 

Declanng  Muni  s  property  at  24th  and  Utah  Streets  surplus;  and 
approving  the  terms  and  conditions  of  an  agreement  to  sell  this 
property  to  the  San  Francisco  Parking  Authority  for  use  as  the  site 
for  a  parking  garage  to  serve  San  Francisco  General  Hospital, 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 
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On  motion  of  President  Yu.  seconded  by  Commissioner  Jefterson, 
the  following  resolution  was  adopted: 

94-0159  WD      Authorizing  the  General  Manager  of  Public  Utilities  to  execute  an 

agreement  with  Santa  Clara  Valley  Water  District  to  pay  for  the 
share  of  the  San  Francisco  Water  Department  in  the  cost  of 
relocating  Bay  Division  Pipeline  Nos.  3  and  4  to  an  underground 
alignment,  and  to  make  any  nonmaterial  changes  to  the  proposed 
agreement. 

VOTE:  AYES    -    Yu.  Hardeman,  Jefferson.  Miller,  Normandy 


On  motion  of  Commissioner  Hardeman,  seconded  by 
Commissioner  Jefterson.  the  following  resolution  was  adopted: 

94-0160  WD       Approving  an  additional  $1 .000,000  in  the  Water  Department's  FY 

1994-95  operating  budget  to  support  the  Fire  Department's 
Auxiliary  Water  Supply  System  (AWSS). 

VOTE:  AYES    -    Yu.  Hardeman.  Jefferson.  Miller,  Normandy 


On  motion  of  President  Yu,  seconded  by  Commissioner  Normandy, 
the  following  resolution  was  adopted: 

94-0161  HH       Designating  July  26,  1994  as  the  date,  time  and  place  to  hold  a 

public  hearing  on  the  findings  in  fact  under  section  6.407  of  the 
City  Charter  to  increase  the  transfer  to  the  general  fund  from  Hetch 
Hetchy  Water  and  Power  FY  1994-95  budget  to  $25,551,037. 

VOTE:  AYES    -    Yu.  Hardeman,  Jefferson,  Miller,  Normandy 


On  motion  of  Commissioner  Miller,  seconded  by  President  Yu,  the 
following  resolution  was  adopted: 

94-01 62  HH       Urging  the  Board  of  Supervisors  to  authorize  the  General  Manager 

of  Hetch  Hetchy  Water  and  Power  to  enter  into  a  mutual  aid 
agreement  with  the  Cities  of  Burbank.  Glendale,  Pasadena. 
Alameda,  Palo  Alto.  Santa  Clara,  Anaheim,  and  Tnnity  County  for 
the  maintenance  and  repair  of  electrical  facilities  on  emergencv 
situations. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson.  Miller,  Normandy 
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On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0163  UEB     Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 

negotiate  and  execute  Modification  No.  2  to  the  contract  with  Stacy 
&  Witbeck/Kingston,  Municipal  Railway  Contract  No.  MR-899, 
Modifications  to  the  Geneva  Yard  and  Shop,  to  procure  and  install 
a  mechanical  lift  at  the  new  boarding  island  at  San  Jose  Avenue 
and  Geneva  Avenue;  and  extending  contract  completion  time  not 
to  exceed  21  calendar  days  for  an  amount  not  to  exceed 
$122,000.00. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 

On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-0164  UEB     Awarding  San  Francisco  Water  Department  Contract  No.  WD-2171 , 

Repaving  of  Street  and  Sidewalk  Openings  for  the  Fiscal  Year 
ending  June  30,  1995,  in  the  amount  of  $1 ,164.240.00  to  A.  Ruiz 
Construction  Company  and  Associates.  Inc.,  as  the  lowest 
responsive  bidder. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 

On  motion  of  Commissioner  Jefferson,  seconded  by  Commissioner 
Miller,  the  following  resolution  was  adopted: 

94-01 65  UEB     Authonzing  the  Manager  of  Utilities  Engineering  Bureau  to  execute 

Amendment  No.  1  to  the  professional  services  agreement  with 
Woodward-Clyde  Consultants  for  additional  engineering  study  of 
the  Niles  Canyon  route  as  an  alternative  alignment  to  Irvington 
Tunnel,  for  an  amount  not  to  exceed  $192,973  and  to  extend  the 
time  for  completion  of  the  contract  six  (6)  months  from  the  date  of 
the  Notice  to  Proceed. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 
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On  motion  of  President  Yu,  seconded  by  Commissioner  Jefferson, 
the  following  resolution  was  adopted: 

94-01 66  UEB     Awarding  San  Francisco  Water  Department  Contract  No.  WD-21 20. 

8-Inch  Ductile  Iron  Main  Installation  in  Hyde  Street  between 
McAllister  and  California  Streets  and  in  Turk  Street  between  Hyde 
and  Larkin  Streets,  in  the  amount  of  $485,250.00  to  P&J  Utility  Co., 
as  the  lowest  responsive  bidder,  subject  to  the  Board  of 
Supervisors'  approval  to  extend  the  time  for  award. 

VOTE:  AYES    -    Yu.  Hardeman,  Jefferson.  Miller.  Normandy 


On  motion  of  Commissioner  Jefferson,  seconded  by  President  Yu, 
the  following  resolution  was  adopted: 

94-0167  BF       Authorizing  the  Assistant  General  Manager  of  Finance,  Public 

Utilities  Commission,  to  execute  a  professional  services  contract 
with  Smith  Dawson  Associates,  Inc.  to  serve  as  the  federal  agency 
liaison,  advocate  and  advisor  on  transportation  program  matters, 
with  a  provision  that  the  contract  shall  be  extended  on  a  month-to- 
month  basis  for  a  period  not  to  exceed  12  months  and  expires  on 
June  30,  1995,  at  a  total  contract  cost  not  to  exceed  $55,000. 

VOTE:  AYES    -    Yu,  Hardeman,  Jefferson,  Miller,  Normandy 

Copies  of  the  above  resolutions  are  available  in  the  office  of  the  Secretary  of  the  Public 
Utilities  Commission. 


****************************** 


EXECUTIVE  SESSION 

President  Yu  announced  that  the  Public  Utilities  Commission  met  in  Executive  Session  prior 
to  the  regular  meeting  from  1 :45  p.m.  to  2:10  p.m.  to  confer  with  legal  counsel  regarding  the 
case  of  Valero  v.  CCSF.  Supenor  Court  No.  953-205.  The  Commission  unanimously 
approved  a  settlement  offer. 

President  Yu  moved  and  Commissioner  Normandy  seconded  a  motion  not  to  disclose  the 
discussion  in  the  executive  session.  The  motion  passed  unanimously. 


94-123 


GENERAL  MANAGER'S  REPORT 


Management  Audit  of  the  San  Francisco  Water  Department  by  the  Board  of  Supervisors' 
Budget  Analyst 

John  Mullane,  General  Manager  of  the  Water  Department,  noted  that  the  Water  Department 
concurred  with  some  recommendations  made  by  the  Board  of  Supervisors  Budget  Analyst. 
Some  of  those  recommendations  had  been  implemented  such  as  the  deletion  of  seven 
positions  that  reduced  the  department's  budget  by  $450,000.  Some  \nou\6  take  some  time 
to  implement.  He  said  that  the  Water  Department  disagreed  with  the  recommendation  to 
reclassify  five  positions  in  the  Customer  Services  Division  as  it  would  impact  the  level  of 
service  the  department  currently  provides  and  reduce  revenue.  He  also  disagreed  with  the 
recommendation  concerning  contract  management  and  the  separation  of  water  quality 
operations  and  laboratory  operations. 


PUBLIC  COMMENTS 

Bob  Planthold,  Chair  of  the  Municipal  Railway  Accessibility  Advisory  Committee,  spoke  urging 
the  Municipal  Railway  to  participate  in  the  Metropolitan  Transportation  Commission's 
Transportation  Awards,  specifically  the  Doris  W.  Kahn  Accessible  Transportation  Award.  He 
also  expressed  concern  about  the  completion  of  the  F-Line  Project  and  urged  the 
Commission  to  review  the  contracts  for  the  project. 


Consent  Calendar  Item  No.  9(1):  Requesting  the  Controller  to  allot  funds  and  to  draw 
warrants  against  such  funds  as  are  or  will  be  available  in  payment  of  claims  against  the 
Municipal  Railway  totaling  $50,000.00. 

This  item  was  continued  for  discussion  in  an  Executive  Session  to  be  scheduled  on  June  28. 
1994. 

Item  No,  (10):  Authorizing  the  transfer  of  certain  real  properties  from  the  Water  Department 
and  Hetch  Hetchy  Project  to  the  Transportation  Commission  to  implement  the  provisions  of 
Proposition  M. 

This  item  was  continued  to  the  next  meeting  on  June  28,  1994. 
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Resolution  No.  94-0156:  Authorizing  the  General  Manager  of  Public  Utilities  to  execute  an 
agreement  with  the  Board  of  Trustees  of  the  California  State  University  for  the  maintenance 
and  joint  use  of  Mum's  new  high-level  boarding  platform  and  associated  amenities  at  19th 
and  Holloway  Avenues. 

Commissioner  Jefferson  moved  and  Commissioner  Miller  seconded  a  motion  to  excuse 
President  Yu  from  voting  on  this  item.  The  motion  passed  unanimously. 

Commissioner  Miller  moved  and  Commissioner  Hardeman  seconded  a  motion  to  adopt 
Resolution  No.  94-0156.  The  motion  passed  unanimously. 


Resolution  No.  94-0157:  Authorizing  the  General  Manager  of  the  Municipal  Railway  to  direct 
the  Geary  Transit  Study  team  to  carry  forward  seven  recommended  Geary  transit  alternatives 
into  a  more  comprehensive  analysis  and  to  carry  forward  one  or  more  BART  regional 
alternatives. 

Peter  Straus,  Director,  Municipal  Railway  Service  Planning,  stated  that  staff  was 
recommending  seven  alternatives  to  be  studied  for  the  Geary  Transit  Corridor  Project.  They 
are  upgraded  bus  service,  two  partial  subway  light  rail  alternatives,  three  partial  subway 
trolley  bus  alternatives  and  one  all  surface  light  rail  alternative.  Mr.  Straus  noted  that  the 
seven  alternatives  were  selected  based  on  travel  time  savings,  ndership  projection  and 
operating  costs.  He  handed  out  a  document  showing  a  companson  of  travel  times  to 
Sansome  and  Market  for  each  alternative.  He  stated  that  Muni  stafi  had  attended  ten 
community  meetings  and  a  meeting  with  the  Citizen  Advisory  Committee  of  the  San 
Francisco  Transportation  Authority. 

Regarding  the  Bay  Area  Rapid  Transit  District  (BART)  alternative,  Mr.  Straus  advised  that 
a  regional  BART  alternative  be  included  in  the  study  and  evaluated  as  to  how  this  alternative 
performs  with  or  without  the  Muni  alternative. 

Wilfred  Ussery.  Member  of  the  Board,  Bay  Area  Rapid  Transit  District,  requested  that  the 
Municipal  Railway  include  a  BART  alternative  that  will  allow  BART  to  proceed  along  Geary 
Boulevard  to  Park  Presidio  Boulevard  and  then  to  the  Golden  Gate  Bridge.  He  stated  that 
funding  for  construction  work  on  a  BART  alternative  would  be  coming  from  ISTEA-2  federal 
funds. 

Dennis  Louie  commented  about  the  need  for  street  cars  on  Geary  Boulevard, 

Jackie  Sachs,  representing  the  Geary  Streetcar  Citizens  Committee,  spoke  in  support  of  a 
light  rail  transit  system  on  Geary  Boulevard. 
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Ron  Miguel?  President,  Planning  Association  for  the  Richmond,  spoke  in  support  of  staff's 
recommendation  to  carry  forward  seven  alternatives.  He  v^/as  opposed  to  the  BART 
alternative  to  extend  BART  along  Park  Presidio  Boulevard. 

Margaret  Brady,  representing  Save  Our  Richmond  Environment  (SORE),  requested  that  there 
be  more  public  participation  in  the  project  and  to  consider  providing  more  transportation 
services  to  areas  like  the  Sunset  District. 

Andy  Nash,  Chair,  Citizen  Advisory  Committee  of  the  San  Francisco  City  &  County 
Transportation  Authority,  commented  in  support  of  staff's  recommendation  to  study  seven 
alternatives.  He  stated  that  he  agrees  to  include  a  BART  alternative  and  that  BART  should 
pay  for  the  costs  of  the  study.  He  noted  that  BART  projects  compete  with  Muni  projects  for 
State  and  regional  funding. 

Howard  Strassner,  representing  the  Sierra  Club,  commented  in  support  of  the  study  and  to 
consider  a  BART  alternative  without  delaying  service  to  San  Francisco  residents. 

Norman  Rolfe  commented  in  support  of  staff's  recommendation. 

James  Haas,  Chair,  Citizen  Advisory  Committee,  spoke  urging  the  Commission  to  proceed 
with  the  study  and  that  he  would  support  a  BART  alternative  if  BART  would  pay  for  the  costs. 

Commissioner  Dennis  Normandy  asked  whether  reducing  the  number  of  alternatives  from 
seven  to  four  alternatives  could  achieve  cost  savings.  The  four  alternatives  he  mentioned 
were  upgraded  bus  service,  one  partial  subway  light  rail,  one  partial  subway  trolley  coach 
and  one  all  surface  light  rail  alternative.  He  pointed  out  that  reducing  the  number  of 
alternatives  would  provide  more  efficient  use  of  money,  better  focus  in  deciding  the  best 
alternatives,  and  provides  the  public  clearer  understanding  of  the  alternatives.  Mr.  Straus 
responded  that  the  seven  alternatives  recommended  by  staff  have  technical  variations 
between  them.  He  stated  that  those  alternatives  represented  issues  addressed  by  the 
community. 

President  Yu  pointed  out  that  a  BART  alternative  would  be  included  in  the  project  if  funds 
would  be  made  available  by  the  Bay  Area  Rapid  Transit  District  to  conduct  the  additional 
work. 

President  Yu  made  a  motion,  seconded  by  Commissioner  Jefferson,  to  adopt  Resolution  No. 
94-0157.  The  motion  passed  unanimously. 
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Resolution  No.  94-0158:  Declaring  Muni's  property  at  24th  and  Utah  Streets  surplus;  and 
approving  the  terms  and  conditions  of  an  agreement  to  sell  this  properly  to  the  San  Francisco 
Parking  Authority. 

Philip  Chin,  Municipal  Railway  Deputy  General  Manager  for  Administration,  and  Kevin 
Hagerty,  Director  of  the  Parking  Authority,  stated  that  the  Parking  and  Traffic  Commission 
had  agreed  to  the  resolution  relating  to  the  sale  of  Muni's  property  at  24th  and  Utah  Streets. 

Commissioner  Jefferson  moved  and  President  Yu  seconded  to  adopt  the  resolution.  The 
motion  passed  unanimously. 

Resolution  No.  94-0161:  Designating  Tuesday.  July  26.  1994,  as  the  date  to  hold  a  public 
hearing  on  the  findings  m  fact  under  section  6.407  of  the  City  Charter  to  increase  the  transfer 
to  the  general  fund  from  Hetch  Hetchy  Water  and  Pow/er  to  $25.551 ,037. 

Commissioner  Jefferson  moved  and  President  Yu  seconded  to  rescind  the  action  by  the 
Commission  designating  July  14,  1994  as  the  heanng  date.  The  Commission  passed  the 
motion  unanimously. 

President  Yu  made  a  motion,  seconded  by  Commissioner  Normandy,  to  set  the  hearing  date 
Tuesday,  July  26,  1994.  The  motion  passed  unanimously. 

Resolution  No,  94-0164:  Awarding  San  Francisco  Water  Department  Contract  No,  WD-21 71 , 
Repaving  of  Street  and  Sidewalk  Openings  for  the  Fiscal  Year  ending  June  30,  1 995.  in  the 
amount  of  $1 ,164.240.00  to  A.  Ruiz  Construction  Company  and  Associates. 

Chris  Welsh.  Ron  Poff  and  Gabriel  Valles,  members  of  Teamster  Local  216,  and  Knslen 
Spalding,  attorney  for  the  union  spoke  against  the  award  of  Water  Department  Contract  No. 
WD-2171  to  A.  Ruiz  Construction  Company,  They  were  opposed  to  awarding  the  contract 
to  A.  Ruiz  Construction  Company  because  they  were  of  the  opinion  that  A.  Ruiz  Construction 
was  an  irresponsive  bidder  and  that  it  violated  the  contract  with  the  City  and  did  not  comply 
with  the  State  Wage  Law  to  pay  workers  the  prevailing  wage  rate.  Mr.  Poff  presented  some 
photos  to  the  Commission. 

Richard  Stromberg,  attorney  for  A,  Ruiz  Construction  Company,  urged  the  Commission  to 
award  the  contract  to  the  lowest  responsive  bidder.  He  stated  that  the  protest  was  a 
jurisdictional  dispute  between  the  union  and  laborers  and  that  the  Teamsters  had  no  standing 
in  the  contract. 

Robin  Reitzes,  Deputy  City  Attorney,  stated  that  the  Teamsters  did  not  have  standing  to 
lodge  a  protest  since  it  was  not  a  bidder  to  the  contract. 
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John  P.  Mullane,  General  Manager  of  the  Water  Department,  stated  that  the  State,  the  Labor 
Commission  and  the  Office  of  the  District  Attorney  were  involved  in  the  investigation  of  the 
issue  regarding  wages  and  the  Water  Department  would  be  relying  on  their  findings.  He 
pointed  out  that  the  Water  Department  employs  an  inspector  that  monitors  whether  a  job  is 
completed  according  to  the  terms  of  the  contract. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:  4:15  P.M. 


Romaine  A.  Boldridge 
Commission  Secretary 
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art  AND  COUNTY  OF  SAN  FRANCISCO 


94-0142 

RESOLUTION  No.   


WHEREAS,  Christina  Valero  filed  Superior  Court  Action 
No.   953-205  against  the  City  and  County  of  San  Francisco,  Andrea 
Gourdine  and  John  Paez; 

WHEREAS,  the  City  Attorney's  Office  has  recommended  an 
offer  of  settlement  be  made  pursuant  to  California  Code  of  Civil 
Procedure  Section  998  in  the  sum  of  $30,000  including  attorney's 
fees  and  costs; 

WHEREAS,  the  Public  Utilities  Commission  met  on  June  14, 
1994  in  closed  session  and  voted  to  approve  an  offer  of 
settlement  in  Superior  Court  Action  No.   953-205.     In  the  sum  of 
$30,000  including  attorney's  fees  and  costs,  now  therefore,  be  it 

RESOLVED,   on  the  recommendation  of  the  City  Attorney,  offer 
of  said  settlement  pursuant  to  California  Code  of  Civil  Procedure 
Section  998  in  the  sum  of  $30,000  including  attorney's  fees  and 
costs  is  hereby  approved. 


30401 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

JUNE     1  4 1994_ 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. . 


94-0143 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 
SPECIFIED  SPECIALS 
PRAYER 


ACCIDENT 

TYPE  DATE  PI/PD  SETTLEMENT 


Non-Litigated : 
None 

Litigated : 

Viola  Briggs 
S951-472 


91-S-0319-1 
$500, 000 . 00 


$68 , 549 . 00  2-7 


05-27-92  PI 


$75, 000. GO 


Judgment : 
None 

TOTAL  SETTLEMENT  (1) 


$75, 000 . 00 


INDEX 


632091 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     1  4  1994 

at  Its  meeting  of  _  


Secretary,  Public  Utilities  Commiswion 


PUBLIC  UTILITIES  COMmISBn^ 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  . 


94-0144 


RESOLVED ,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities ,  the  PUC  Finance  Director  and  the  City- 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Rai Iway  as  shown  below . 

CLAIMANT   &  ACCIDENT  NO.    &  ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS     TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated : 
None 

Litigated : 

Steven  Koban  91-B-8147-1         $34, 520. 47       11-9       12-05-91     PI       $55, 000. 00 

S947-306  *ACD 

Judgment : 

Jean  Melendez     91-T-0634-6         N/A  19-3       01-20-92     PI  $21,654.98** 

S946-372 

Esperanza 

Pacheco  91-T-06  3  4-2         N/A  19-3       01-20-92     PI  $5, 419. 46** 

John  &  Merrilee 

Dowty  91-T-0634-7  N/A  19-3        01-20-92      PI  $1,556.00** 

Total  $28,630.44 

TOTAL  SETTLEMENT    (2)  $83,630.44 

*ACD=  As  Court  Determine 

**  7%  interest  to  be  included 

INDEX  632091  SUB  OBJECT  1450 


/  hereby  certify  that  the  foregoing  resoludnn  iras  adopted  by  the  Public  Utilities  Commission 

JUNE     1  4  1994 

at  its  meeting  of  ^   


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  . 


94-0145 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities ,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Water 
Department  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


Non-Litigated : 
None 


ACCIDENT  NO.  & 
SPECIFIED  SPECIALS 
PRAYER 


TYPE 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Litigated : 

Mitchell  & 
Debra  Germino 
SMSC#385-584 


91-W-0066-2  N/A 
Unstated 


N/A 


12-23-91  PD 


$35, 000 . 00 


Judgment : 
None 


TOTAL  SETTLEMENT 


$35 , 000 . 00 


INDEX 


410050 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     1  4  1994 

at  its  meeting  of  .  —  


Secretary,  Public  Utilities  Comfhission 


.ijNI"Y  of  SAN  FRANCISCO 


RESOLUTION  No.      9  4  "  0  146 


WHEREAS,   It  is  desirable  to  increase  hydro-electrical 
power  generation  for  sale  and  thus  increase  Hetch  Hetchy  Water  & 
Power's  ability  to  contribute  to  the  City's  General  Fund;  and 

WHEREAS,   The  completion  of  the  SCADA  Project,  Famis 
#829,   will  make  it  possible  to  increase  power  generation  and 
sales  by  putting  more  sophisticated  power  generation  data  in  the 
hands  of  operators,  and 

WHEREAS,   The  SCADA  Project  may  now  be  completed  by 
supplementing  the  project  budget  by  $250,000;  and 

WHEREAS,   $250,000  may  be  transferred  to  the  SCADA 
Project,   Famis  #829,   from  the  following  Famis  projects  in  the 
amounts  listed: 

#816  Electronics  Governor  Systems  Installation  $100,000 
#860  Moccasin  Energy  Absorber  $70,000 
#855  Moccasin  Reservoir  Repair  Gates  $80,000 

without  impacting  progress  on  these  projects ;  now,  therefore ,  be 
it 

RESOLVED,   That  the  Public  Utilities  Commission  (PUC) 
authorizes  the  PUC  General  Manager  to  transfer  funds  from  the 
listed  projects  to  the  SCADA  Project  in  the  amounts  listed. 


H011301 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atitsn.e.Hn,of.  JUNE_J^m 


Secretary.  Public  UtilitiesComr, 


■FOTLTC  imLITTES  COMMI5STOW 

CfTV  AND  COUNTT  OF  SAN  FRANCISCO 

94-0147 

RESOLUTION  No.  . 


WHEREAS,  The  San  Francisco  Water  Department  requires  additional  funding  in 
the  amount  of  $150,000  for  Project  785-01,  Bay  Division  Pipelines  #1  and  #2,  Expansion 
Joint  Rehabilitation; 

WHEREAS,  Funding  is  available  from  monies  received  from  the  settlement  of  the 
Zanker  Road  Case  which  were  deposited  in  the  Water  Department's  Zanker  Road 
Inspection  Project,  32-593-025-01;  now  therefore  be  it 

RESOLVED,  That  this  Commission  requests  the  Mayor  to  recommend  to  the  Board 
of  Supervisors  a  supplemental  appropriation  in  the  amount  of  $142,011.61  for  Project  785-01 
to  be  funded  from  the  Water  Department's  Zanker  Road  Inspection  Project. 


f:\pipeline.2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commission 

JUNE     1  4  1994  


at  its  meeting  of . 


Secretary.  Public  Utiliries  Co  mission 


RESOLUTION  No.  ^  148 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  Water  Department  General  Manager,  and  the  City  Attorney,  hereby 
approves  the  transfer  of  San  Francisco  Water  Department  Consumer's  Closed  Accounts  With 
Credit  Balances  unclaimed  for  three  years  in  the  amount  of  $36,622.20  per  San  Francisco  Water 
Department  list  of  April  1 ,  1994  to  the  Unappropriated  Surplus  of  the  respective  department  as 
follow: 


47-00-00                Water  Department  $14,219.38 

90-06-00                 Clean  Water  Program  22,356.17 

97-00-00                 General  Fund  46.65 

Total  $36,622.20 


/  hereby  cerHfy  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     1  4  1994  

at  Us  meeting  of .  .  


Secretary,  Public  Utilities  Commission 


-PUBLIC  UTTtmES  COWIMISblUW 

Cirr  AND  COUNTY  OF  SAN  FRANCISCO 


94-0149 

RESOLUTION  Na  V  x  ^  *J 


WHEREAS,  The  Public  Utilities  Commission  awarded  Municipal  Railway  Contract  No. 
MR-899,  Modifications  to  the  Geneva  Yard  and  Shop.  General  Construction  to  SWK,  A  J.V. 
on  October  26,  1993;  and 

WHEREAS,  The  Contractor,  SWK,  A  J. V.,  by  letter  dated  April  14,  1994,  has  requested 
substitution  of  subcontractor  Gildersleeve  Electric  for  Jesak  Electric  Co.  to  perform  electrical 
work  for  this  contract;  and 

WHEREAS,  Jesak  Electric  Co.,  by  letter  dated  April  11,  1994,  has  asked  to  be  released 
from  the  contract;  and 

WHEREAS,  The  substitution  of  subcontractor  has  been  reviewed  and  approved  by  the 
PUC  Contract  Compliance  Office;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  and  approves  the  substitution  of 
subcontractor  Gildersleeve  Electric  for  Jesak  Electric  Co.  to  perform  electrical  work  for 
Municipal  Railway  Contract  No.  MR-899,  Modifications  to  the  Geneva  Yard  and  Shop,  General 
Construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     1 41994 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


i.iNTY  OF  SAN  FHANC15C0 


RESOLUTION  No.  . 


94-0150 


WHEREAS.  Under  San  Francisco  Municipal  Railway  Contract  No. 
1 1 1 1 ,  the  general  construction  of  the  North  Embarcadero  Track  Extension 
Phase  2  -  North  Point  Street  to  Powell  Street  is  to  be  constructed  with 
State  and  local  financial  assistance;  and 

WHEREAS,  The  City  Planning  Department  has  determined  the 
project  to  be  exempt  from  the  California  Environmental  Quality  Act;  now. 
therefore,  be  it 

RESOLVED.  That  this  Commission  hereby  authorizes  bid  call  for 
San  Francisco  Municipal  Railway  Contract  No.  MR-1 111,  North 
Embarcadero  Track  Extension,  Phase  2  -  North  Point  Street  to  Powell 
Street 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     1  4  1994   

at  Its  meeting  of  ^  


Secretary,  Public  Utilities  Commission 


FUBLfC  UTTLmES  COWMTSSfOlf 

CfTY  AND  COUNn  OF  SJIN  FRANCISCO 


94-0151 

RESOLUTION  No.   


WHEREAS,  The  Public  Utilities  commission  awarded  MUNI  Contract  No.  MR-1 1 07 
Station  Agent  Booth  Improvements,  to  Cresci  Electric,  Inc.  on  September  14,  1993;  and 

WHEREAS.  The  Contract  as  modified  to  date  is  $1 97,253.00  for  a  duration  of  113 
days  under  PUC  Resolution  No.  94-0040;  and 

WHEREAS.  Additional  worl<  to  modify  the  viewing  angle  of  the  security  monitors 
by  revising  the  monitor  shelf  requires  forty  calendar  days  and  modification  to  revise  the 
stationary  deal  trays  to  retractable  deal  trays  requires  twenty-eight  days,  twenty-two  days 
which  are  concurrent  with  monitor  shelf  delays,  for  a  total  time  extension  of  forty  six  (46) 
calendar  days;  and 

WHEREAS.  Cresci  Electric,  Inc.  completed  all  work;  and 

WHEREAS,  The  PUC  Office  of  Contract  Compliance  has  approved  the  DBE 
participation  of  the  contract:  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  accepts  the  work  as  complete, 
approves  the  final  modification  No.  3  to  extend  the  contract  time  to  159  days  and  to 
reduce  the  contract  to  $193,426.15  and  approves  the  final  payment  in  the  amount  of 
$24,537.24  to  Cresci  Electric,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     f  JUNE     14  1994 

at  Its  meeting  of   =  


Secretary,  Public  Utilities  Corflmission 


■PUBtrcrUTfLIMfcS  CUMWIISSION 

Crrr  AND  COUNTS  OF  SAN  FRANCISCO 


94-0152 

RESOLUTION  No  


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No. 
WD-2159R,  a  new  protective  coating  is  to  be  applied  to  the  interior 
surface  of  the  Forest  Hill  Concrete  Water  Tank,  and  a  new  ladder 
safety  system  is  to  be  installed  inside  the  tank;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly 
on  May  10,  1994;  and 

WHEREAS,  The  subcontract i  ng  goal s  establ i  shed  for  thi  s 
project  are  30  percent  MBE  and  0  percent  WBE;  and 

WHEREAS,  The  low  bidder,  Epoxy  Contractors,  indicated  in 
their  bid  that  they  will  achieve  the  30  percent  MBE  subcontracting 
goal s  as  wel  1  as  the  Aff i rmati ve  Action  Requi rements  of  the 
contract  as  required  by  the  San  Francisco  Administrative  Code 
Section  12D,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco 
Water  Department  Contract  No.  WD-2159R,  Forest  Hill  Concrete  Tank 
Interior  Coating  in  the  amount  of  $49,820.00  to  Epoxy  Contractors, 
1592  Union  Street,  #272,  San  Francisco,  CA  94123,  as  the  lowest 
responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^.     ,  JUNE  141994 

at  Its  meeting  of  —  


Secretary,  Public  Utilities  Confmission 


PUBLIC  unLfTTES  COWMISSfON 

CITY  AND  COUNn  OF  SAN  FRANCIS^LO 

94-0153 

RESOLUTION  No.  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San  Francisco  Water 
Department  Contract  No.  WD-2138,  8-Inch  Ductile  Iron  Main  Installation  in  Bryant  Street  between 
22nd  and  24th  Streets;  York  Street  between  22nd  and  26th  Streets;  and  Hampshire  Street  between  22nd 
and  25th  Streets,  as  satisfactorily  completed;  approve  debit  Contract  Modification  No.  1  in  the  amount 
of  $67,247.00;  and  authorizes  final  payment  in  the  amount  of  $89,592.00  to  the  Contractor,  P  &  J 
Utility  Co. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  JUNE     1 4 1994 

at  Its  meeting  of  .  ~ 


Secretary.  Public  Utilities  Commission 


PUBUeUTILfflKcoMMis^l6N 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0154 

RESOLUTION  No.  ^ 


WHEIREAS,  under  the  authority  of  Charter  Section  3.501, 
the  General  IVbnager,  PUC  is  authorized  to  make  Non  Civil  Service 
and  Tenporary  appointments  and  removals  therefrcm  subject  to  the 
approval  of  the  PUC;  and 


WHEREAS,  such  appointments  and  mriDvals  have  been 
ordered  by  the  General  IVfenager,  PQC;  and 


WHEREAS,  the  General  IVfenager,  PUC,  has  requested 
connission,  ratification  and  approval  of  such  appointments  and 
removals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Commission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  retiovals  for  the  month  of  i^ril,  1994. 


217C-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     1  41994  _ 

at  Its  meeting  of  


Secretary:  Public  Utility    (  r^'^ssion 


TUBLfC  untmES  COMMISSfON 

UTI  ANU  (..(JUNTi'  Of  SAN  f  HANCIS.CO 


RESOLUTION  No.   ^  ^ 


WHEREAS,  The  Municipal  Railway  in  1994  will  build  new  shelters  and  other 
passenger  amenities  at  its  new  high-level  M-line  boarding  platform  at  S.F. 
State  University;  and 

WHEREAS,  An  agreement  has  been  negotiated  whereby  S.F.  State  University  will 
maintain  said  shelters  and  other  amenities  for  Muni;  and 

WHEREAS,  Muni,  the  University,  and  the  other  members  of  the  community 
advisory  committee  that  helped  design  the  platform  amenities,  all  agree  that 
provision  of  a  designated  space  on  the  new  platform  for  students  and  other 
Muni  riders  to  post  notices  will  discourage  defacing  of  the  other  elements 
on  the  platform  and  will  ease  the  platform  maintenance  burden;  and 

WHEREAS,  In  the  past  the  S.F.  State  platform  has  been  subject  to  the  rampant 
posting  of  notices ,  and  no  other  Muni  stops  or  platforms  are  currently 
subject  to  such  postings;  and 

WHEREAS,  The  provision  of  display  cases  to  accommodate  such  notices  is  a 
privilege  granted  to  Muni  riders,  and  particularly  to  S.F.  State  University 
students;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  provision  of  display  cases  at, 
and  only  at,  the  new  S.F.  State  University  platform  on  the  M-line,  for  the 
public  to  post  notices;  and  be  it  further 

RESOLVED.  That  the  Commission  directs  staff  to  monitor  use  of  said  display 
cases,  and  report  periodically  to  the  Commission  on  their  condition;  and  be 
it  further 

RESOLVED,  That  the  Commission  reserves  the  right  to  discontinue  usage  of 
said  display  cases  for  public  notices  at  any  time. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNL_14  1994 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIKCOMWIiiiON 


art  AND  COU^fTV  OF  SAN  FRANaSCO 

94-0156 

RESOLUTION  No.  


WHEREAS,  On  November  23.  1993,  the  Public  Utilities  Commission  approved  the 
design  of  passenger  amenities  for  Muni's  new  high-level  boarding  platform  at 
19th  and  Holloway  Avenues ,  contingent  upon  reaching  agreement  with  the 
adjacent  San  Francisco  State  University  for  maintenance  of  said  platform  and 
amenities;  and 

WHEREAS,  An  agreement  has  been  negotiated  whereby  the  University  (CSU)  will 
provide  platform  maintenance  for  a  period  of  fifteen  (15)  years  in  exchange 
for  rights  to  display  University-related  information  and  artwork  on  the 
platform;  and 

WHEREAS ,  The  University  Comptroller  has  indicated  his  willingness  to 
formally  sign  said  Transit  Shelter  Maintenance  and  Joint  Use  Agreement 
immediately  upon  its  approval  by  the  Public  Utilities  Commission;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  Transit  Shelter  Maintenance  and 
Joint  Use  Agreement  between  the  City  and  County  of  San  Francisco  and  the 
Board  of  Trustees  of  the  California  State  University,  and  directs  the 
General  Manager  of  Public  Utilities  to  sign  said  agreement;  and  be  it 
further 

RESOLVED,  That  this  Commission  recommends  that  the  Board  of  Supervisors 
approve  said  agreement. 


jmsfspuc 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JMI  1  4  1994 


Secretary,  Public  Utilities  Comrntssion 


PUBLIC  UTILITIES  66hiiMissiON 

Cmr  AND  COUNTY  OF  SAN  FRANCISCO 


Q  i  -  fi  1  ^>  7 

RESOLUTION  No.      ■J         V  J.  1/  I 


WHEREAS,  The  consulting  firm  of  Merrill  &  Associates  is  conducting  the  Geary 
Corridor  System  Planning  Study;  and 

WHEREAS,  A  principal  goal  of  this  study  is  to  determine  whether  there  is  justification 
to  invest  in  a  Geary  transit  project  and  to  select  the  preferred  mode;  and 

WHEREAS,  The  consultant,  under  the  direction  of  MUNI  staff,  developed  eighteen 
preliminary  transit  alternatives,  including  a  local  BART  option,  for  the  Geary  travel  corridor; 
and 

WHEREAS,  The  study  team  has  screened  the  initial  set  of  alternatives  in  a  technical 
exercise  using  criteria  which  include  construction  capital  cost,  travel  time  benefits, 
environmental  impacts,  technical  feasibility,  and  service  coverage;  and 

WHEREAS,  The  study  team  recommends  that  seven  alternatives  be  carried  forward 
into  more  comprehensive  evaluation;  and 


WHEREAS,  The  seven  recommended  alternatives  include: 

1  Transportation  Systems  Management  (TSM):  (upgraded  bus  service)  with 

traffic  signal  pre-empts. 

2A       Light  Rail  Partial  Subway  {from  Laguna  to  Union  Square);  surface  median 

operation  west  of  Laguna;  mixed  flow  east  on  Market  to  Transbay  Terminal. 

2B        Light  Rail  Partial  Subway  (from  Laguna  to  South  of  Market,  crossing  Market  in 
a  shallow  subway  at  Third  Street);  surface  median  operation  west  of  Laguna. 

3A       Electric  Trolley  Bus  Partial  Subway  from  Laguna  to  South  of  Market  (local 
trolley  bus  plus  dual  mode  bus  limited  stop  service,  mixed  flow  west  of 
Laguna);. 

3B        Electric  Trolley  Bus  Partial  Subway  from  Laguna  to  South  of  Market  (surface 
operation  in  exclusive  median  right-of-way  west  of  Laguna);  . 

3C       Electric  Trolley  Bus  Partial  Subway  from  Taylor  to  South  of  Market  (surface 
operation  in  exclusive  median  right-of-way  west  of  Taylor); 

4         Light  Rail  All  Surface  Line  (transit  mall  between  Mason  &  Kearny) 

WHEREAS,  The  BART  Board  has  requested  that,  in  addition  to  the  seven  alternatives 
recommended  above,  MUNI  study  a  regional  BART  alternative  that  would  partially  serve  the 
Geary  Corridor;  and 

WHEREAS,  The  BART  Board  has  indicated  its  intent  to  lend  financial  support  to  the 
study  of  the  new  regional  BART  alternative;  now;  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the  General 
Manager  of  the  Municipal  Railway  to  direct  the  Geary  Transit  Study  team  to  carry  forward 
the  seven  recommended  Geary  transit  alternatives  into  a  more  comprehensive  analysis;  and 
be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the  General 
Manager  of  the  Municipal  Railway  to  direct  the  Geary  Transit  Study  team  additionally  to 
carry  forward  one  or  more  BART  regional  alternatives,  contingent  on  funds  being  made 
available  by  July  15,  1994,  to  underwrite  the  incremental  cost  of  the  additional  effort. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

■IIINE     1  4  1994 


Secretary,  Public  Utilities  Commission 


PUBLte  UTILITIP8  ftfliWIWIfeiiAN 

CTTV  AND  COUNTY  OF  SAN  FSANCISCO 


RESOLUTION  No.  0158 


WHEREAS,  The  Municipal  Railway's  Ways  and  Structures  facility  at  24th  and 
Utah  Streets  is  outmoded  and  in  need  of  replacement;  and 

WHEREAS,  The  San  Francisco  Parking  Authority  wishes  to  construct  a  public 
parking  garage  on  the  site  of  said  facility  (referred  to  herein  as  the 
"Property") ;  and 

WHEREAS,  The  Property  is  owned  by  the  City  and  County  of  San  Francisco  and 
is  under  the  jurisdiction  of  the  Public  Utilities  Commission;  and 

WHEREAS,  The  staffs  of  the  Parking  Authority  and  the  PUC  have  negotiated  a 
proposed  agreement  for  the  sale  of  the  Property  to  the  Parking  Authority; 
now,  therefore,  be  it 

RESOLVED.  That  this  Commission  declares  the  24th  and  Utah  property  to  be 
surplus ,  for  the  purpose  of  its  prospective  sale  to  the  San  Francisco 
Parking  Authority;  and  be  it  further 

RESOLVED,  That  the  Commission  approves  the  terms  and  conditions  of  the 
Agreement  for  Purchase  and  Sale  of  Real  Estate  by  and  between  the  City  and 
County  of  San  Francisco  and  the  Parking  Authority  of  San  Francisco;  and  be 
it  further 

RESOLVED,  That  the  Commission  authorizes  the  General  Manager  of  Public 
Utilities  to  execute  the  Agreement  on  its  behalf;  and  be  it  further 

RESOLVED,  That  the  Commission  recommends  that  the  Board  of  Supervisors 
approve  the  Agreement,  and  authorizes  the  Director  of  Property  to  take  the 
necessary  actions  to  consummate  this  transaction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE  1  4  1994   _  _  . 


Secretary,  Public  Utilities  Comnassion 


PUBLIC  UTILrriReftMR)ilS5l6M 

CITY  AND  COUrrTY  OF  SAN  FRANCISCO 

94-0159 


RESOLUTION  No. 


WHEREAS,  Santa  Clara  Valley  Water  District  is  performing  major 
flood  control  projects  which  will  carry  the  100  year  flood  in  the 
Guadalupe  River;  and. 


WHEREAS,  This  100  year  flood  will  partially  submerge  the  City's 
Bay  Division  Pipe  Lines  (BDPL  Nos.  3  and  4)  and  endanger  their 
structural  integrity;  and, 


WHEREAS,  Additional  benefits  are  derived  by  the  City  in  the 
relocation  of  the  BDPL  Nos.  3  and  4  to  an  underground  alignment  where 
they  will  not  impede  the  100  year  flood  flows,  to  include  getting 
extended  life  from  the  new  pipelines,  reduced  operating  expenses,  and 
improved  seismic  protection;  and, 


WHEREAS,  The  relocation  of  BDPL  Nos.  3  and  4  in  conjunction  with 
the  flood  control  project  will  qualify  for  federal  funds,  thus  reducing 
the  City's  share  of  this  improvement;  and, 


WHEREAS,  The  Public  Utilities  Commission  Resolution  No.  93-0212 
dated  July  13,  1993  authorized  the  San  Francisco  Water  Department  to 
prepare  an  agreement  with  the  Santa  Clara  Valley  Water  District  to  pay 
SFWD's  portion  of  the  low  bid  cost  for  the  benefits  in  relocating  BDPL 
Nos.    3  and  4  to  an  underground  alignment;  and. 


WHEREAS,  The  SFWD,  in  conjunction  with  the  City  Attorney's  office, 
has  developed  with  Santa  Clara  Valley  Water  District  the  attached 
proposed  "Project  Cost  Agreement";  now,   therefore  be  it 


RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  the  Public  Utilities  to  execute  this  agreement  between  the 
City  and  County  of  San  Francisco  and  Santa  Clara  Valley  Water  District; 
and  be  it 


FURTHER  RESOLVED,  That  this  Commission  hereby  authorizes  that  the 
General  Manager  of  the  Public  Utilities  may  make  any  non-material 
changes  to  the  Proposed  Agreement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     1  4  1994 

at  its  meeting  of  — 


Secretary,  Public  Utilities  Commission 


-ruDi  H  (MM  I Mi-^  ( :(:)rvTMissiON 


RESOLUTION  No.       94  0160 


WHEREAS,  Over  the  past  two  fiscal  years,  the  Water  Department  has  been 
funding  the  Fire  Department's  high  pressure  water  system  at  an  annua!  cost  of 
$1,000,000;  and 

WHEREAS,  The  $1,000,000  provides  funding  for  14  positions  to  support 
maintenance  of  the  system;  and 

WHEREAS,  The  Department's  1994-95  budget  request  approved  by  this 
Commission  on  February  22,  1994,  did  not  include  the  $1,000,000;  now, 
THEREFORE  be  it 

RESOLVED,  That  this  Commission  approves  an  additional  $1,000,000  in  the 
Water  Department's  1994-95  operating  budget  to  support  the  Fire  Department's 
Auxialliary  Water  Supply  System. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     1  4  1994 


at  its  meeting  of. 


Secretary.  Public  Utilities  Commission 


-T^JBLIU  Uf  ILfTieS  UUWWI55!ON 

CrT>  ANCj  COUNPf  OF  SAN  f-RANCISCO 


RESOLUTION  No.      94  0161 


WHEREAS,  The  Commission  approved  a  FY  94/95  budget  for  Hetch  Hetchy  Water 
and  Power  that  included  a  transfer  to  the  general  fund  of  $10,551,037;  and 

WHEREAS.  The  General  Manager  of  Utilities  has  determined  that  under  the  provision 
of  section  6.407  of  the  Administrative  Code  the  Commission  can  make  the  affirmative 
findings  required  in  order  to  transfer  an  additional  $15,000,000  to  the  general  fund;  and 

WHEREAS.  A  30-day  notice  for  a  public  hearing  on  the  findings  is  required;  now 
therefore,  be  it 

RESOLVED.  That  July  26,  1994  is  set  as  the  date  for  a  public  hearing  on  the  findings 
in  fact  under  section  6.407  of  the  City  Charier  relating  to  increase  the  transfer  to  the  general 
fund  from  the  Hetch  Hetchy  Water  and  Power  FY  94/95  budget  to  $25,551,037. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

JUNE     1  4  199^ 


Secretary,  Public  Utilities  (3m mi 


rutJLiu  u  MLM  ifcjj  coMMissiar? 

CfTf  AND  LtjllNn  '.:f  oAN  ^:(UN^;l&tO 

RESOLUTION  No.       9  4~0  1  6  2 


WHEREAS,   The  California  Emergency  Services  Act, 
California  Government  Code  Section  9550,   authorizes  mutual 
aid  agreements ;  and 

WHEREAS,   Hetch  Hetchy  Water  and  Power  desires  to  become 
an  additional  party  to  the  mutual  aid  agreement  with  the 
Cities  of  Burbank,   Glendale,   Pasadena,   Alameda,   Palo  Alto, 
Santa  Clara,   Anaheim,   Trinity  County  and  subsequent  parties 
that  join  said  agreement ;  and 

WHEREAS,   Party  members  of  the  mutual  aid  agreement  help 
other  party  members  in  emergencies  or  severe  breakdowns  of 
electrical  f aci 1 ities  by  supplying  personnel ,   equipment  or 
material ;  and 

WHEREAS ,   The  party  receiving  the  request  is  under  no 
obi igation  to  provide  assistance  or  incur  any  liability  for 
not  complying  with  the  request ;  and 

WHEREAS,   The  requesting  party  agrees  to  pay  responding 
parties  total  costs  plus  10%  based  on  standard  rates 
applicable  to  the  responding  party ' s  internal  operations ; 
and 

WHEREAS,   Parties  may  withdraw  from  this  agreement  by 
giving  each  of  the  other  parties  thirty   (30)   days  prior 
written  notice;   now,   therefore,   be  it 

RESOLVED,   That  the  Public  Utilities  Commission  urge  the 
Board  of  Supervisors  to  authorize  the  General  Manager  of 
Hetch  Hetchy  Water  and  Power  to  enter  the  mutual  aid 
agreement ;  and ,   be  it 

FURTHER  RESOLVED,   That  the  Secretary  of  the  Public 
Utilities  Commission  be  authorized  to  transmit  this 
resolution  to  the  Clerk  of  the  Board  of  Supervisors  for 
action  by  the  Board. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  n^etin,  of  JUNE       1  4  1994_^ 


Secretary,  Public  Utilities  Cofhmission 


cm'  AND  COUNTS  Of  SAN  FRANCISCO 


«p.<^LUT,nMN.  94-0163 


WHEREAS,  The  Public  Utilities  Commission  awarded  MUNI  contract  No.  MR-899 
Modifications  to  the  Geneva  Yard  and  Shop,  to  Stacy  &  Witbeck  /  Kingston,  A  Joint 
Venture  under  PUC  Resolution  93-0318;  and 

WHEREAS,  Additional  work  to  install  a  mechanical  lift  on  the  new  San  Jose/ 
Geneva  passenger  boarding  island  is  required  to  meet  ADA  requirements;  and 

WHEREAS.  The  mechanical  lift  procurement  and  installation  will  require  a  time 
extension  not  to  exceed  twenty-one  (21)  calendar  days;  and 

WHEREAS.  The  cost  of  the  procurement  and  installation  of  the  mechanical  lift  is 
not  to  exceed  $122,000.00;  now.  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Manager,  Utilities  Engineering 
Bureau  to  negotiate  and  execute  Modification  No.  2  for  the  installation  of  a  mechanical 
lift  for  a  time  extension  not  to  exceed  twenty-one  (21)  calendar  days  and  an  amount  not 
to  exceed  $122,000.00  with  Stacy  &  Witbeck  /  Kingston,  A  Joint  Venture. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     1  4  1994 

at  its  meeting  of  ^i—  


Secretary,  Public  Utilities  Contmiss 


-rUOLIU  U I ILI T  Its  lAJMMISSTOIf" 

Crri  AND  COUNT)  OF  l-fiANCISCO 


RESOLUTION  No. . 


94-0164 


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-2171, 
Repaying  of  Street  and  Sidewalk  Openings  on  as-needed  basis  is  to  be  performed 
during  the  fiscal  year  ending  June  30,  1995;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on  April  19, 
1994;  and 

WHEREAS,  The  subcontracting  goals  established  for  this  project  are  28  percent 
MBE  and  7  percent  WBE;  and 

WHEREAS,  The  low  bidder,  A.  Ruiz  Construction  Company  and  Assoc.,  Inc., 
indicated  in  their  bid  that  they  will  achieve  the  28  percent  MBE  and  7  percent  WBE 
subcontracting  goals  as  well  as  the  Affirmative  Action  Requirements  of  the  contract 
as  required  by  the  San  Francisco  Administrative  Code  Section  12D,  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water 
Department  Contract  No.  WD-2171,  Repaving  of  Street  and  Sidewalk  Openings  for 
the  San  Francisco  Water  Department  for  the  Fiscal  Year  Ending  June  30,  1 995,  in  the 
amount  of  $1,164,240.00  to  A.  Ruiz  Construction  Company  and  Associates,  Inc., 
1615  Cortland  Avenue,  San  Francisco,  CA  94110,  as  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  JUNE  141994 

at  Us  meeting  of  


Secretary,  Public  Utilities  Comnmssion 


cm  AND  COUNTY  OF  SAN  FHANCISCO 

94-0165 

RESOLUTION  No.  „.  


WHEREAS,  An  agreement  between  the  City  and  Woodward-Clyde 
Consul tants  to  provide  prel i mi  nary  engineering  studies  of  the 
Irvington  Tunnel  Alternative  was  entered  on  November  12,  1990;  and 

WHEREAS,  Woodward-Clyde  Consul tants  has  completed  said 
studies  and  prepared  a  Combined  Engineering  Report  recommending  a 
preferred  alignment;  and 

WHEREAS,  The  City  desires  that  a  study  be  made  of  the  Niles 
Canyon  Aqueduct  and  Irvington  Aqueduct  alignment  as  an  alternative 
to  the  Irvington  Tunnel  No.  2  alignment;  and 

WHEREAS,  It  is  necessary  to  amend  the  Agreement  with 
Woodward-Clyde  Consultants  to  include  said  work;  and 

WHEREAS,  Funds  for  this  work  are  available  in  San  Francisco 
Water  Department  Project  Work  Phase  778-01,  Irvington  Tunnel 
Alternative;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager 
of  the  Utilities  Engineering  Bureau  to  execute  Amendment  No.  1  to 
said  Agreement  in  an  amount  not  to  exceed  $192,973  and  to  extend 
the  time  for  completion  of  the  contract  six  (6)  months  from  the 
date  of  the  Notice  to  Proceed. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     1  4  1994 


at  its  meeting  of , 


Secretary,  Public  Utilities  Commission 


PUBLfU  UTILmES  COWHVTISSfOIT 

CfTlf  AND  COUNTT  Of  SAN  FRANCISCO 


94-0166 

RESOLUTION  Na  ^   


WHEREAS,  Under  San  Francisco  Water  Department  Contract  No.  WD-2120,  Ductile  Iron 
Main  Installation  in  Hyde  Street  between  McAllister  and  California  Streets  and  in  Turk  Street  between 
Hyde  and  Larkin  Streets;  and 

WHEREAS,  Bids  for  San  Francisco  Water  Department  Contract  No.  WD-2120  were  received 
and  publicly  opened  on  September  21,  1993;  and 

WHEREAS,  The  second  low  bidder.  P  and  J  Utility  protested  the  first  low  bidder,  Pan  Marine 
Constructors,  Inc.,  on  the  basis  that  they  did  not  meet  the  MBE  goal  requirement  set  for  this  contract; 
and 

WHEREAS,  Because  of  the  time  required  to  resolve  the  bid  protest,  the  PUC  staff  was  unable 
to  make  the  award  within  60  days  of  bid;  and 

WHEREAS,  Section  6. 1  of  the  San  Francisco  Administrative  Code  requires  that  the  Board  of 
Supervisors  must  approve  the  extension  of  time  to  award  if  award  is  not  made  within  30  days  of  bid, 
or  within  an  additional  30  days  if  required  for  implementation  of  affirmative  action  under  Chapter 
12B,  with  the  consent  of  the  successful  bidder  to  the  extension  of  time  to  award;  and 

WHEREAS,  The  second  low  bidder,  P  &  J  Utility  Co.  has  agreed  to  an  extension  of  time  to 
award  and  to  enter  into  a  contract  under  the  terms  bid;  and,  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department  Contract 
No.  WD-2120,  8-Inch  Ductile  Iron  Main  Installation  in  Hyde  Street  between  McAllister  and  California 
Streets  and  in  Turk  Street  between  Hyde  and  Larkin  Streets  in  the  amount  of  $485,250.00  to  P  &  J 
Utility  Co.,  5739  Mission  Street,  San  Francisco,  California  as  the  lowest  responsive  bidder,  subject 
to  approval  of  the  Board  of  Supervisors  for  extension  of  time  to  award. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

, ,  JUNE     1 4 1994 

at  its  meeting  of  z.  


Secretary.  Public  Utilities  Commission 


Ctrf  AND  COUNIV  OF  SAN  FRANCISCO 


94-0167 

RESOLUTION  No.   


WHEREAS,  The  Municipal  Railway  expects  to  apply  for  over  $135  million 
in  federal  capital  and  operating  assistance  in  FY1995,  and 

WHEREAS,  There  is  considerable  competition  for  federal  transit  funds 
among  transit  properties,  and  San  Francsico  must  continue  to  escalate  its  efforts  in 
order  to  assure  appropriate  funding  for  the  Municipal  Railway;  and 

WHEREAS,  A  continued  presence  in  Washington.  DC,  is  required  to 
actively  promote  the  PUC's  interest  within  federal  agencies  and  government  bodies, 
and  to  facilitate  the  processing  of  Muni  grant  applications  with  FTA; 

WHEREAS,  The  services  of  Smith  Dawson  Associates.  Inc.  (hereinafter 
referred  to  as  Consultants),  were  first  engaged  by  the  City  and  County  of  San 
Francisco,  through  its  Public  Utilities  Commission,  on  January  17,  1983,  to  serve  as 
the  PUC's  federal  agency  liaison,  advocate  and  advisor;  and 

WHEREAS,  It  has  been  determined  that  PUC  again  requires  the 
Consultant's  services  through  June  30,  1995,  now,  THEREFORE,  be  it 

RESOLVED,  That  the  Assistant  General  Manager,  Finance,  is  authorized 
to  execute  the  Professional  Services  Contract  between  the  City  and  County  of  San 
Francisco,  through  its  Public  Utilities  Commission,  and  Smith  Dawson  Associates, 
Inc.  The  contract  shall  be  extended  on  a  month-to-month  basis  for  a  period  not  to 
exceed  12  months  and  expires  on  June  30.  1995.  Upon  availability  of  funds,  this  will 
be  payable  at  a  rate  of  $150  per  hour  with  a  total  contract  cost  not  to  exceed 
$55,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
Us  mee,.,  of  JUNE       1  41994   .   


Secretary,  Public  Utilities  Commission 


JL:lms/e:mcap\grant\smdaw.cloc 


Ul  I  Y  ANU  UUUN  I  Y  Oh  bAN  PRANCISCQ 


FRANK  M.  JORDAN 
Mayor 


ANSON  B.  MORAN 
General  Menager 


WATER  AND  POWER 


SAN  FHANDSCO 
WATER  DEPARThCHT 


June  24,  1994 


NOTICE  OF  EXECUTIVE  SESSION 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  will  meet  in  Executive 
Session  on  Tuesday,  June  28,  1994,  immediately  after  the  regular  2:00  p.m.  Commission 
meeting,  in  Room  287,  City  Hall,  San  Francisco,  California  to  discuss  attorney-client  matters 
in  the  following  cases,  in  accordance  with  Government  Code  Sections  54956.9(a)  and 
Charter  Section  3.500(f)(2): 

CONFERENCE  WITH  LEGAL  COUNSEL 

Existing  Litigation: 

Anderson  Chevrolet  v.  City  &  County  of  San  Francisco,  et  al. 
Superior  Court  No.  364-640 


Romaine  A.  Boldridge 
Secretary 


287  CITY  HALL  •  SAN  FRANCISCO.  CALIFORNIA  94102  •  (415)554-7316  ■  FAX  (415)  554-7470 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
June  28,  1994 

COMMISSIONERS 

Michael  E.  Hardeman,  Vice  President 
Morton  Miller 
E.  Dennis  Normandy 


DEPARTMENTS 
Water  Department 
Hetch  Hetchy 


BUREAUS 
Engineering  and  Construction  Management 
Financial  Management 
Inrormation  Systems 
Personnel  and  Training 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


94-129 


Call  to  Order: 


2:07  p.m. 


Present:  Vice  President  Michael  E.  Hardeman,  Commissioner  Morton  Miller, 

Commissioner  E.  Dennis  Normandy 

Commissioners  Yu  and  Jefferson  resigned  from  the  Public  Utilities 
Commission  effective  June  28.  1994. 

Commissioner  Hardeman  presided. 


The  Commission  unanimously  approved  the  continuance  of  the  election  of  the  President 
and  Vice  President  to  the  next  Commission  meeting  for  a  full  Commission. 


On  motion  of  Commissioner  Miller,  seconded  by  Commissioner  Normandy,  the  Minutes  of 
the  Special  Meeting  of  June  6,  1994  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


RESOLUTION 
NO. 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0168  GM       Commending  Kay  K.  Yu,  former  member  of  the  Public  Utilities 

Commission. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 

On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0169  GM       Commending  James  D.  Jefferson,  former  member  of  the  Public 

Utilities  Commission. 

VOTE:  AYES    -    Hardeman.  Miller.  Normandy 


94-130 


On  motion  of  Commissioner  Miller,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0170  GM       Commending  Johnny  B.  Stein.  General  Manager  of  the  Municipal 

Railway. 

VOTE:  AYES    -    Hardeman.  Miller.  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0171  GM       Congratulating  Philip  H.  Adams  for  his  appointment  as  Director  of 

Public  Transportation  Commission. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0172  BF        Approving  collection  of  charges  for  damages  for  the  months  of  April 

and  May  1994  against  the  Municipal  Railway  from  miscellaneous 
debtors  in  the  amount  of  $15,679.95  and  write-off  compromise 
reduction  in  the  amount  of  $342.68;  Water  Department  from 
miscellaneous  debtors  in  the  amount  of  $1,388.66;  and  Hetch 
Hetchy  in  the  amount  of  $3,594.18. 

VOTE:  AYES    -    Hardeman,  Miller.  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0173  WD       Authorizing  the  Water  Department  to  write-off  the  $396,349 

receivable  from  the  Department's  billing  system. 

VOTE:  AYES    -    Hardeman.  Miller,  Normandy 


94-131 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted; 

94-0174  UEB     Approving  the  transfer  of  $70,000  from  Water  Department  Project: 

New  Services  and  Meters,  to  Project:  Removal  Underground  Tanks 
-  Central  Pump  Station. 

VOTE:  AYES    -    Hardeman,  Miller.  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0175  UEB     Approving   the   plans   and   specifications   as   prepared  and 

recommended  by  staff;  authorizing  Bid  Call  for  Water  Department 
Contract  WD-2173,  Harry  W.  Tracy  Water  Treatment  Plant  Slope 
Stabilization. 

VOTE:  AYES    -    Hardeman.  Miller.  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0176  UEB      Requesting  the  Board  of  Supervisor's  approval  to  extend  the  time 

for  award  of  Water  Department  Contract  WD-2151 ,  8-Inch  Ductile 
Iron  Main  Installation  in  Sutter  between  Larkin  and  Webster 
Streets;  awarding  the  contract  in  the  amount  of  $41 1 ,520.00  to  P 
&  J  Utility  Co.,  the  lowest  responsive  bidder. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0177  UEB     Accepting  the  work  performed  under  Municipal  Railway  Contract 

MR-887E,  Flynn  Facility  Emergency  Ventilation  Work,  as 
satisfactorily  completed;  approving  Contract  Modification  No.  3  for 
credit  in  the  amount  of  $7,725.00;  authorizing  final  payment  in  the 
amount  of  $3,056.75  to  the  contractor,  Interlane  General 
Engineering,  Inc.  and  P  &  J  Utility  Co.,  AJV. 

VOTE:  AYES    -    Hardeman,  Miller.  Normandy 


94-132 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0178  UEB     Accepting  the  work  performed  under  Municipal  Railway  Contract 

MR-898R,  No.  14  Mission  Line  Trolley  Overhead  Reconstruction 
Phase  A.  as  satisfactorily  completed;  approving  credit  Contract 
Modification  No.  3  in  the  amount  of  $494,971.97;  and  authorizing 
final  payment  in  the  amount  of  $50,000  to  the  Contractor,  L.K. 
Comstock  and  Co.  Inc. 

VOTE:  AYES    -    Hardeman,  Miller.  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0179  UEB     Accepting  the  work  performed  under  Municipal  Railway  MR-1 104; 

approving  final  modification  to  reduce  the  contract  to  $339,663,04, 
and  approving  the  release  of  the  final  payment  in  the  amount  of 
$67,201.86  to  the  City  of  Daly  City. 

VOTE:  AYES    -    Hardeman.  Miller,  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0180  UEB     Granting  authorization  to  execute  Contract  Modification  No.  3  to 

increase  the  contract  amount  by  $6,481.71  to  $413,387.71  with 
Walton  Engineering,  Inc.  for  Water  Department  Contract  WD-21 18, 
CDD  Yard  Underground  Tank  Replacement;  authorizing  the 
acceptance  of  Contract  WD-2118  work  as  satisfactorily  and 
materially  completed  in  accordance  with  the  contract  requirements; 
authorizing  that  the  final  payment  and  retention  be  released. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


94-133 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-01 81  BF        Requesting  the  Controller  to  transfer  surplus  funds  within  the  PUG 

departments  to  cover  the  projected  $87,692  deficit  for  Worker's 
Compensation  and  $645,992  deficit  for  services  of  the  City 
Attorney. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0182  WD       Authorizing  the  Water  Department  to  transfer  $200,000  from 

Lower  Crystal  Spring  Dam  Safety  Improvements  Project  to 
Seismic  Risk  Analysis  Project  to  fund  a  vulnerability  study  of  PUC 
facilities. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0183  BF       Authorizing  the  Assistant  General  Manager  of  Finance,  or  his 

successor  to  memorialize  the  existing  BART-Muni  Daly  City 
transfer  arrangement  between  the  parties,  and  make  adjustment  to 
better  reflect  the  actual  transfer  ticket  usage  on  Muni  buses  serving 
the  Daly  City  BART  station. 

VOTE:  AYES    -    Hardeman.  Miller,  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0184  MR       Authorizing  the  Assistant  Genera!  Manager  of  Finance  to  execute 

the  agreement  with  BART  to  receive  $1 .546.294  for  regional  tnps 
made  using  Muni  during  1993-94. 

VOTE:  AYES    -    Hardeman.  Miller.  Normandy 


94-134 


On  motion  of  Commissioner  Miller,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0185  GM       Authorizing  the  transfer  of  certain  real  properties  from  the  Water 

Department  and  Hetch  Hetchy  to  the  Municipal  Railway  in  order  to 
carry  out  the  mandate  of  the  voters  and  implement  the  provisions 
of  Proposition  M. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0186  GM      Authorizing  the  General  Manager  of  the  Public  Utilities  Commission 

to  provide  mutual  assistance  to  the  Public  Transportation 
Commission  as  necessary  to  facilitate  continued  operations  during 
the  transition  period. 

VOTE:  AYES    -    Hardeman.  Miller,  Normandy 


On  motion  of  Commissioner  Miller,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0187  GM       Transferring  all  of  the  functions,  equipment,  facilities,  personnel, 

contracts  and  real  properties  of  the  Municipal  Railway  to  the 
Department  of  Public  Transportation  and  transferring  any  other 
responsibilities,  obligations  or  business  of  the  Public  Utilities 
Commission  relating  to  the  Municipal  Railway  to  the  Public 
Transportation  Commission. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


94-135 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 


94-01 88  GM       Transferring  designated  Permanent  Civil  Service  status  employees 

by  Transfer  of  Function  to  the  Public  Transportation  Commission, 
effective  today;  separating  designated  temporary  Civil  Service, 
Limited  Tenure,  Non-Civil  Service,  Provisional  and  Exempt  status 
employees,  effective  today;  and  transferring  accrued  compensatory 
time  balances  for  all  employees  transferred  and/or  reappointed  to 
the  Public  Transportation  Commission. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 


On  motion  of  Commissioner  Miller,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0189  HH       Authorizing  the  General  Manager,  Hetch  Hetchy  Water  and  Power, 

to  negotiate  and  execute  a  professional  services  agreement  with 
Henwood  Energy  Services,  Inc.  to  provide  "as-needed"  power 
planning  services  for  a  period  of  up  to  five  years  and  an  amount 
not  to  exceed  $250,000  in  the  first  year. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 

On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted  in 
Executive  Session: 

94-01 90  Approving  settlement  of  litigation  in  the  case  of  Anderson  Chevrolet 

vs.  City  &  County  of  San  Francisco,  et.al.  ,  Supenor  Court  No.  364- 
640. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 

Copies  of  the  above  resolutions  are  on  file  in  the  Office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


94-136 


PUBLIC  COMMENTS: 

Robert  Pender,  a  retired  Municipal  Railway  employee,  spoke  requesting  clarification 
regarding  revocation  of  Muni  Transit  Passes  for  retired  Municipal  Railway  employees. 
The  Bureau  of  Personnel  &  Training  issued  notices  to  non-Muni  employees  to  return  their 
Muni  Transit  passes  by  June  30,  1994.  Mr.  Pender  was  advised  to  contact  Ann 
Courtright  of  the  Bureau  of  Personnel  and  Training. 


Resolution  No.  94-0185;  Authorizing  the  transfer  of  certain  real  properties  from  the  Water 
Department  and  Hetch  Hetchy  to  the  Municipal  Railway  in  order  to  carry  out  the  mandate 
of  the  voters  and  implement  the  provisions  of  Proposition  M. 

Anson  B.  Moran,  General  Manager,  Public  Utilities  Commission,  advised  the  Commission 
that  there  is  one  strip  of  land  along  the  Southern  Pacific  tracks,  (the  old  40  Line),  which  is 
being  retained  for  ownership  by  the  Water  Department  for  preservation  as  a  transit 
corridor. 

Commissioner  Miller  made  a  motion  to  adopt  the  resolution,  seconded  by  Commissioner 
Normandy.  The  motion  passed  unanimously. 


The  Commission  met  in  Executive  Session  after  the  regular  meeting  from  2:55  p.m.  to 
3:12  p.m.  to  confer  with  legal  counsel  regarding  an  existing  litigation,  Anderson  Chevrolet 
V.  City  &  County  of  San  Francisco,  et.al..  Superior  Court  No.  364-640.  On  motion  made 
by  Commissioner  Normandy,  seconded  by  Commissioner  Miller,  the  Commission 
unanimously  adopted  Resolution  No.  94-0190  approving  a  settlement  in  this  case. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED  TO  AN  EXECUTIVE  SESSION: 
2:25  P.M. 


******       ****** ******** 


****************************** 


Romaine  A.  Boldridge 
Secretary 


94-137 


cm'  AND  COUNTY  OF  SAN  FRANCISCO 


94-0168 

No  


WHEREAS,  Kay  K.  Yu  was  appointed  to  the  Public  Utilities  Commission  by  Mayor 
Frank  M.  Jordan  on  January  23,  1993;  and 

WHEREAS,  Kay  K.  Yu,  as  a  Deputy  State  Attorney  General,  a  respected  member  of  the 
legal  profession  and  former  manager  of  governmental  affairs  for  the  San  Francisco  Chamber  of 
Commerce  brought  a  wealth  of  knowledge  and  expertise  to  the  Commission;  and 

WHEREAS.  Kay  K.  Yu  served  as  President  of  the  Commission  in  1993  and  continued 
until  her  resignation  in  June  1994;  and 

WHEREAS.  Her  leadership  was  critical  to  the  planning  and  successful  implementation 
of  Proposition  M  (approved  by  the  voters  in  the  November  1993  election)  which  established  the 
Public  Transportation  Commission  and  the  Department  of  Public  Transportation;  and 

WHEREAS.  Kay  K.  Yu  resigned  from  the  Public  Utilities  Commission  in  order  to  accept 
an  appointment  to  the  Public  Transportation  Commission;  and 

WHEREAS.  Through  her  astuteness  and  ability  to  quickly  grasp  complex  problems,  she 
has  provided  leadership  and  guidance  to  the  PUC  on  many  diverse  issues;  and 

WHEREAS.  She  will  be  greatly  missed  by  her  colleagues  on  the  Commission  and  by  the 
staff  for  her  fairness,  humor,  forthrightness  and  charm:  now  therefore,  be  it 

RESOLVED,  That  the  members  of  the  Public  Utilities  Commission  hereby  express  their 
sincere  appreciation  to  Kay  K.  Yu  for  her  many  contributions  as  a  Member  of  the  Public  Utilities 
Commission  and  for  her  dedicated  service  to  the  people  of  the  City  and  County  of  San  Francisco; 
and,  be  it 

FURTHER  RESOLVED.  That  the  Members  of  this  Commission  extend  to  Kay  their 
personal  best  wishes  for  success  in  her  future  endeavors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  JUNE     2  8  1994 

at  Us  meeting  of  .  


Secretary,  Public  Utilities  Commission 


^rVDLlV^  U  I ILM  Its  Ol-7TVTfVIT9C>lljri 

.  rr ■  AN(i '.'UN  .'i  '.if  '^Afj  fRflNCisco 


94-0169 

RESOLUTION  No.         ^     »  *  ^ 


WHEREAS.  James  D.  Jefferson  was  appointed  to  the  Public  Utilities  Commission  by 
Mayor  Art  Agnos  on  December  30,  1991;  and 

WHEREAS,  James  D.  Jefferson,  a  business  owner  and  entrepreneur,  and  former  President 
of  the  San  Francisco  Fire  Commission,  brought  a  wealth  of  knowledge  and  expertise  to  the 
Commission  in  the  areas  of  business  administration  and  operations  and  governmental 
administration;  and 

WHEREAS.  James  D.  Jefferson  generously  contributed  his  time  and  expertise  in  the  areas 
of  policy  formulation,  long  range  planning  and  contracting  issues;  and 

WHEREAS.  His  leadership  was  critical  to  the  planning  and  successful  implementation  of 
Proposition  M  (approved  by  the  voters  in  the  November  1993  election)  which  established  the 
Public  Transportation  Commission  and  the  Department  of  Public  Transportation;  and 

WHEREAS,  James  D.  Jefferson  resigned  from  the  Public  Utilities  Commission  in  order 
to  accept  an  appointment  to  the  Public  Transportation  Commission;  and 

WHEREAS,  He  will  be  greatly  missed  by  his  colleagues  on  the  Commission  and  the  staff 
for  his  honesty,  fair  minded  dehberations,  humor,  quiet  intuitiveness  and  ability  to  summarize 
complex  issues;  now,  therefore,  be  it 

RESOLVED,  That  the  members  of  the  Public  Utilities  Commission  hereby  express  their 
sincere  appreciation  to  James  D.  Jefferson  for  his  many  contributions  as  a  Member  of  the  Public 
Utilities  Commission  for  his  dedicated  service  to  the  people  of  the  City  and  County  of  San 
Francisco;  and,  be  it 

FURTHER  RESOLVED,  that  the  Members  of  the  Commission  extend  to  Jim  their 
personal  best  wishes  for  success  in  his  future  endeavors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  JUNE     2  8  1994   . 

at  Its  meeting  of     


Secretary,  Public  Utilities  Commission 


CfTY  AND  COUNT>  OF  SAN  FRANClStJO 

94-0170 

RESOLUTION  No. 


WHEREAS,  The  San  Francisco  Public  Utilities  Commission  oversaw  the  San  Francisco 
Municipal  Railway  from  January  1932  to  June  1994,  a  period  of  over  sixty-two  years;  and 

WHEREAS,  For  more  than  one  half  of  that  time  -  for  thirty-three  years  --  Johnny  B. 
Stein  served  the  City  and  County  of  San  Francisco,  the  Public  Utilities  Commission,  and  the 
Municipal  Railway  in  a  faithful  and  exemplary  manner;  and 

WHEREAS.  Mr.  Stein  was  the  last  General  Manager  of  the  Municipal  Railway  under  the 
direction  of  the  Commission,  having  attained  that  position  in  October  1990  after  working  his  way 
up  the  ranks  from  a  start  as  a  transit  vehicle  operator  in  1961;  and 

WHEREAS,  Mr.  Stein,  diligently  and  faithfully  carried  out  his  duties  as  General  Manager 
of  the  Municipal  Railway  and  despite  the  many  financial  and  operational  challenges  that  continue 
to  face  the  department,  the  San  Francisco  Municipal  Railway  is  one  of  the  nation's  finest  transit 
systems;  and 

WHEREAS.  Mr.  Stein  served  as  an  integral  part  of  the  Public  Utilities  Commission 
management  team  and  was  renowned  for  approaching  the  many  daunting  challenges  and  crises 
which  occurred  with  forthrightness  and  humor  and  his  presence  will  be  greatly  missed;  now, 
therefore,  be  it 

RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission  hereby  honors  and 
commends  Johnny  B.  Stein  for  his  many  years  of  exemplary  service  for  the  Municipal  Railway 
on  behalf  of  the  riding  public  and  the  citizens  of  the  City  and  County  of  San  Francisco;  and  be 
it 

FURTHER  RESOLVED,  That  the  members  of  the  Public  Utilities  Commission  extend 
their  personal  best  wishes  to  Johnny  for  good  health  and  happiness  for  many  years  to  come. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     2  8  1994 

at  its  meeting  of   


Secretary,  Public  Utilities  Comnflssion 


ruDLio  uMLmt:^  i;utvilVll55ION 

94-0171 

RESOLUTION  No  . 


WHEREAS,  The  new  San  Francisco  Public  Transportation  Commission  has  taken  over 
jurisdiction  of  the  Municipal  Railway  from  the  San  Francisco  Public  Utilities  Commission  as  of 
June  28.  1994;  and 

WHEREAS,  Philip  H.  Adams  has  been  named  the  Director  of  Public  Transportation  by 
the  new  Public  Transportation  Commission  to  watch  over  and  direct  the  Municipal  Railway,  so 
that  it  can  continue  to  offer  the  highest  quality  transit  service  to  the  public:  and 

WHEREAS,  Mr.  Adams  has  had  many  years  of  experience  in  the  public  transit  field,  and 
prior  to  his  appointment  as  Director  of  Public  Transportation  had  worked  his  way  up  from  an 
appointment  as  a  Municipal  Railway  Electronics  Technician  in  1980  to  an  appointment  as  Deputy 
General  Manager  and  Chief  Maintenance  Officer  in  1988;  and 

WHEREAS,  Mr.  Adams  served  diligently  in  the  maintenance  field,  instigating  new 
campaigns  to  keep  the  transit  fleet  in  service  despite  their  numerous  problems  and  instituting 
innovative  programs  which  included  community  groups,  business  leaders  and  others  in  the 
constant  battle  against  graffiti;  and 

WHEREAS,  Mr.  Adams  will  bring  the  finest  managerial  and  technical  skills  to  his  new 
appointment  as  Director  of  Public  Transportation,  and  in  carrying  out  his  duties  he  will  meet  the 
highest  possible  standards  of  service  to  the  public;  now,  therefore,  be  it 

RESOLVED,  That  the  San  Francisco  Public  Utilities  Commission  hereby  honors  and 
commends  Philip  H.  Adams  on  his  appointment  as  Director  of  Public  Transportation  for  the  City 
and  County  of  San  Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  JUNE     2  8  1994 

at  its  meeting  of  —  


Secretary,  Public  Utilities  CommMsion 


CfTY  AND  COUNTY  OF  SAN  FHANCISCO 


94-0172 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities ,  Department  Managers  and  the  City 
Attorney,  hereby  approves  collection  of  charges  for  damages  for  the 
months  of  April  and  May  1994  against  the  following: 


SAN  FRANCISCO  MUNICIPAL  RAILWAY  from  miscellaneous  debtors  in  the 
amount  of  $15,679.95  and  write-off  compromise  reductions  for 
comparative  negligence   in  the  amount  of  $342.68. 

SAN  FRANCISCO  WATER   DEPARTMENT   from  miscellaneous   debtors   in  the 

amount  of  $1,388.66. 

HETCH  HETCHY  from  miscellaneous  debtors  in  the  amount  of  $3,594.18. 


/  hereby  certify  that  the  foregoing  resolution  iras  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


JUNE 


2  8  1994 


•T»UBL!C  UnLITfES  COMMISSION 

CtTV  AND  COUNTY  OP  SAN  FRANCISCO 


RESOLUTION  Na 


94-0173 


WHEREAS,  On  March  10,  1992,  through  Resolution  92-0077,  the  PUC 
approved  the  collection  of  payment  for  excess  use  on  water  consumption  by  City 
Non-Paying  Municipal  Accounts;  and 

WHEREAS,  Starting  in  1992-93,  the  Water  Department  began  tracking 
excess  use  charges  on  Municipal  accounts;  and 

WHEREAS,  To  date,  $396,349  in  excess  use  charges  have  accumulated  and 
are  being  carried  as  a  receivable  in  the  Department's  billing  system,  now 
THEREFORE  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Water  Department  to  write- 
off the  $396,349  receivable  from  the  Department's  billing  system. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     2  8  1994 


at  its  meeting  of . 


Secretary, 

j;  I  data\watef\monitor\shorterm\excess.doc 


cretary,  Public  Utilities  CommMsion 


puBLTcnmumES  commissk51T 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na      94  0174 


WHEREAS,  Under  San  Francisco  Water  Deprtment  Project  Work 
Phase  822-01 ,  four  (4)  1 0,000-gallon  abandoned  underground  tanks  will 
be  removwd  from  the  Central  Pump  Station  site  located  at  Sloat 
Boulevard  and  23rd  Avenue;  and 

WHEREAS,  A  total  of  12,630  gallons  out  of  estimated  34,000 
gallons  of  tank  contents  were  removed  to  date;  and 

WHEREAS,  Because  of  the  high  viscous  nature  of  the  remaining 
tank  contents,  use  of  conventional  product  removal  techniques  proved 
limited  success;  and 

WHEREAS,  To  successfully  remove  all  contents  of  the  tank,  it  is 
proposed  to  expose  the  top  of  tanks,  cut  open  and  introduce  the  heating 
units  that  will  liquify  the  highly  viscous  liquid,  and  subsequently  pump 
the  materials;  and 

WHEREAS,  Additional  funding  amounting  to  $70,000  is  needed  to 
complete  the  said  work;  and 

WHEREAS,  The  San  Francisco  Water  Department  recommends 
that  $70,000  be  transfserred  from  Project  Work  Phase  502-01  (New 
Services  and  Meters)  to  Project  Work  Phase  822-01  (Remove 
Underground  Tanks  -  Central  Pump  Station);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  transfer  of 
$70,000  from  the  San  Francisco  Water  Department  Project  Work  Phase 
602-01  (New  Services  and  Meters)  to  Project  Work  Phase  822-01 
(Removel  Underground  Tanks  -  Central  Pump  Station). 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  JUNE     2  8  1994 

at  Its  meeting  of  


Secretary,  Public  Utilities  Conifnission 


T»UBUC  UTILITIES  COMMISSRW 

COY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0175 

RESOLUTION  No.  ^  


WHEREAS,  Under  Water  Department  Contract  WD-2173,  Harry  W. 
Tracy  Water  Treatment  Plant  Slope  Stablization,  a  section  of  hillside  will 
be  stabilized  to  control  erosion  and  slide  activity;  and 

WHEREAS,  The  estimated  cost  for  the  construction  contract  is 
$160,000.00;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  State  Guidelines  under  Class  4;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  for  Water  Department  Contract  No.  WD-2173,  Harry 
W.  Tracy  Water  Treatment  Plant  Slope  Stabilization. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

...  ,  'JUNE     2  8  1994 

at  Its  meeting  of  —  _  


Secretary,  Public  Utilities  Commission 


TOBLIC  UTILITIES  COMMISSldTT 

art  AND  COUNTY  OF  SAN  FFIANCISCO 


RESOLlfTlON  Na  94     01  76 


WHEREAS,  Bids  for  San  Francisco  Water  Department  Contract  No.  WD-2151  8-Inch  Ductile 
Iron  Main  Installation  in  Sutter  Street  between  Larkin  and  Webster  Streets  were  received  and  publicly 
opened  on  February  15,  1994;  and 

WHEREAS,  The  award  of  this  contract  was  not  made  within  60  days  of  bid;  and 

WHEREAS,  Section  6.1  of  the  San  Francisco  Administrative  Code  requires  that  the  Board  of 
Supervisors  approve  the  extension  of  time  to  award  if  award  is  not  made  within  30  days  of  bid,  or 
within  an  additional  30  days  if  required  for  implementation  of  affirmative  action  under  Chapter  12B, 
with  the  consent  of  the  successful  bidder  to  the  extension  to  time  to  award;  and 

WHEREAS,  The  low  bidder,  P  &  J  Utility  Co.  has  consented  to  the  extension  of  time  to  award 
and  to  hold  their  bid  prices;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors'  approval  to 
extend  the  time  for  award  of  San  Francisco  Water  Department  Contract  No.  WD-2151,  8-Inch  Ductile 
Iron  Main  Installation  in  Sutter  between  Larkin  and  Webster  Streets;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department  Contract 
No.  WD-2151,  8-Inch  Ductile  Iron  Main  Installation  in  Sutter  Street  between  Larkin  and  Webster 
Streets  in  the  amount  of  $411,520.00  to  P  &  J  Utility  Co.,  5739  Mission  Street,  San  Francisco,  CA 
94112,  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JiiNE  28J991 


Secretary,  Public  Utilities  Commission 


PUiLieU>^ILmi§  COMMISSION 

CTTY  AND  COUNTT  OF  SAN  FRANCISCO 

94-0177 


RESOLUTION  No. . 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San  Francisco  Municipal 
Railway,  Contract  No.  MR-887E,  Flynn  Facility  Emergency  Ventilation  Work,  as  satisfactorily 
completed;  approves  Contract  Modification  No.  3  for  a  credit  in  the  amount  of  $7,725.00,  and  authorizes 
final  payment  in  the  amount  of  $3,056.75  to  the  contractor,  Interlane  General  Engineering,  Inc.  and  P  &  J 
Utility  Company,  AJV. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  JUNE     2  8  1994 

at  its  meeting  of  .  _^  


Secretary,  Public  Utilities  Commission 


TOBLIC  UTILITIES  COMMlSSlOfT 

CfTY  AND  COVHTV  OF  SAN  FRANCISCO 


»P.v,u.T,nN.o  94-0178 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San 
Francisco  Municipal  Railway  Contract  MR-898R,  No.  14  Mission  Line  Trolley  Overhead 
Reconstruction  Phase  A,  as  satisfactorily  completed,  approves  credit  Contract 
Modification  No.  3  in  the  amount  of  $494,971.97  and  authorizes  final  payment  in  the 
amount  of  $50,000  to  the  Contractor,  L.K.  Comstock  and  Co.,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

JUNE     2  8  1994 


Secretary,  Public  Utilities  Conwnission 


lUNPr  OF  SAN  FRANCISCi 


94-0179 

RESOLUTION  No.  


WHEREAS,  Under  San  Francisco  Municipal  Railway  Contract  No. 
MR-1104,  the  terminal  loop  for  the  14  Mission  trolley  line  at  Mission  Street 
and  San  Jose  Avenue  was  reversed  to  accommodate  the  one  way  traffic 
flow  on  San  Jose  Avenue;  and 

WHEREAS.  Under  PUC  Resolution  91-0382  and  the  Board  of 
Supervisors'  Resolution  96-92.  File  No.  1 72-91  -22.  the  Utilities  Engineering 
Bureau  entered  into  a  cooperative  agreement  with  the  City  of  Daly  City  and 
transferred  funds  in  the  amount  of  $379,930.00  allowing  their  contractor  to 
perform  the  work;  and 

WHEREAS,  The  City  of  Daly  City's  contractor  completed  all  the  work; 

and 

WHEREAS.  The  PUC  Office  of  Contract  Compliance  have  approved 
the  DBE  participation  for  the  contract;  now  therefore,  be  it 

RESOLVED.  That  this  Commission  approves  the  completion  of  the 
work,  approves  the  final  modification  to  reduce  the  contract  to  $339,663.04 
and  approving  the  release  of  the  final  payment  in  the  amount  of 
$67,201.86  to  the  City  of  Daly  City. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,  JUNE     2  8  1994 

at  Us  meeting  of .   


Secretary,  Public  Utilities  Coritmission 


op^nmoMMn  94-0180 


WHEREAS.  Under  Water  Department  Contract  No.  WD-2118,  CDD 
Yard  Underground  Tank  Replacement  project,  this  Contract  Modification 
No.  3  includes  two  items  totalling  $6,481 .71 :  adjusts  upward  by  33  cubic 
yards  the  final  amount  of  hazardous  soil  estimated  in  Contract 
Modifications  No.  2  with  a  cost  increase  of  $2,381.71;  purchase  steel 
plates  in  the  amount  of  $4,100.00  to  provide  support  under  the  temporary 
above-ground  Fuel  Tanks;  and 

WHEREAS,  The  contract  work  was  substantially  and  materially 
completed  by  Walton  Construction  ,  Inc.  on  April  27,  1994  in  accordance 
with  the  contractual  time  allowance.  However,  the  "Hazardous  Soil 
Remediation  Report"  produced  by  Walton  Construction,  Inc.  as  part  of  the 
contractual  requirement  was  not  approved  by  the  California  Water 
Department-Water  Quality  Control  Board's  local  regulatory  agency  until 
May  16,  1994  due  to  their  departmental  re-organization  and  assignation 
of  reviews  &  approvals  to  the  local  agency;  and 

WHEREAS,  Additional  funds  for  this  Contract  Modification  No.  3  is 
needed  in  the  amount  of  $5,000.00  and  are  available  in  the  FAMIS  Project 
No.  766.0  CDD  Machine  Shop  Upgrade,  Account  Index  Code  Number 
692004  from  which  It  will  be  transferred;  and 

WHEREAS,  The  Contractor,  Walton  Engineering,  Inc.  agreed  to  the 
conditions  set  forth  herein;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  grants  authorization  to  execute 
Contract  Modification  No.  3  to  increase  the  contract  amount  by  $6,481 .71 
to  $413,387.71  with  Walton  Engineering,  Inc.  for  Water  Department 
Contract  WD-2118  CDD  Yard  Underground  Tank  Replacement;  and,  also 
be  it 

RESOLVED,  That  this  Commission  authorizes  the  acceptance  of  the 
Water  Department  Contract  WD-2118  CDD  Underground  Tanks 
Replacement  with  Walton  Construction,  Inc.  work  as  satisfactorily  and 
materially  completed  in  accordance  with  the  contract  requirements  and 
authorizes  that  the  final  payment  and  retention  be  released. 


/  hereby  certify  that  the  foregoing  resoluHon  was  adopted  by  the  Public  Utilities  Commission 

JUNE     2  8  1994   

at  its  meeting  of  yj^  ;  /?         J/  '/ 

Secretary,  Public  Utilities  Commission 


IINTY  OF  FRflNnSTi" 


94-0181 

RESOLUTION  Na  Z_ 


WHEREAS,  Based  on  year-to-date  expenditures,  the  PUC  Finance  staff 
projects  year-end  deficits  in  Worker's  Compensation  and  services  of  the  City 
Attorney;  and 

WHEREAS,  Surpluses  are  anticipated  in  the  different  PUC  departments;  now, 
THEREFORE  be  it 

RESOLVED,  That  this  Commission  authorizes  Finance  to  request  that  the 
Controller  transfer  surplus  funds  within  the  PUC  departments  to  cover  the  projected 
$87,692  deficit  for  Worker's  Compensation  and  $645,992  deficit  for  services  of 
the  City  Attorney. 


/  herebv  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  JUNE     2  8  1994 

at  its  meeting  of  
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Secretary,  Public  Utilities  Commission 


CrrV  AND  COUNTY  OF  SAN  FRANCISCO 

94-0182 

RESOLUTION  No.   


WHEREAS,  The  UEB  staff  is  undertaking  a  vulnerability  study  of  PUC 
facilities;  and 

WHEREAS,  The  purpose  of  the  study  is  to  identify  those  facilities  with  the 
greatest  risk  and  develop  solutions  to  reduce  risks  to  acceptable  levels;  and 

WHEREAS,  Because  of  the  importance  of  such  a  study  and  the  need  to  get 
it  done  as  soon  as  possible,  the  Department  has  identified  funds  in  an  existing 
project  which  are  available  to  support  the  study,  now,  THEREFORE  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Water  Department  to 
transfer  $200,000  from  Project  658  Lower  Cystal  Spring  Dam  Safety 
Improvements  to  Project  786  Seismic  Risk  Analysis  to  fund  a  vulnerability  study  of 
PUC  facilities. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary.  Public  Utilities  Commission 


94-0183 

RESOLUTION  No  


WHEREAS,  The  Metropolitan  Transportation  Commission  (hereinafter  referred  to  as 
MTC),  in  coordination  with  the  Transit  Operator  Coordinating  Council  established  by  MTC 
pursuant  to  Section  291 42.4  of  the  Public  Utilities  Code,  is  required  by  Section  6651 6  of 
the  Government  Code  of  the  State  of  California  to  adopt  rules  and  regulations  to  promote 
the  coordination  of  fares  and  schedules  for  all  public  transit  systems  within  its  jurisdiction, 
and  to  require  the  development  of  joint  revenue  sharing  arrangements  consistent  with 
those  rules  and  regulations;  and 

WHEREAS,  To  encourage  the  use  of  San  Francisco  Muni  service  to  the  Daly  City 
BART  Station,  and  recognizing  that  a  special  surcharge  was  being  charged  at  the  Daly  City 
Station,  on  September  1 1,  1980,  the  BART  District  Board  of  Directors  adopted  Resolution 
No.  281  2,  authorizing  BART  to  provide  patrons  with  free  BART/Muni  transfers  at  the  Daly 
City  BART  Station;  and 

WHEREAS,  Free  Muni  transfer  tickets  for  BART  passengers  connecting  to  Muni  lines 
serving  the  Daly  City  BART  Station  have  been  available  in  machines  within  the  Daly  City 
BART  Station  since  December  29,  1980; 

WHEREAS,  Also  since  December  29,  1 980,  BART  has  paid  Muni  the  equivalent  of 
one  adult  one-way  fare  for  each  round-trip  transfer  issued  at  the  Daly  City  BART  Station, 
based  on  ticket  machine  totalizer  readings  complied  by  BART  staff;  now,  therefore  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance,  Public  Utilities 
Commission,  or  his  successor,  is  authorized  to  memorialize  the  existing  BART-Muni  Daly 
City  transfer  arrangement  between  the  parties,  and  make  adjustments  to  better  reflect  the 
actual  transfer  ticket  usage  on  Muni  buses  serving  the  Daly  City  BART  Station. 


j:JG:\data\ad  min\dccal.doc 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^.     ,  JUNE     2  8  1994  

at  Its  meeting  of   —  


Secretary,  Public  Utilities  Commistfion 


Cmr  4N0  COUNTY  OF  SAN  FRANCISCO 


94-0184 

RESOLUTION  No.    


WHEREAS,  The  Municipal  Railway's  1993-94  budget  includes  a  payment  from 
BART  estimated  at  $1.6  million;  and 

WHEREAS,  That  payment  is  based  on  an  historical  agreement  whereby  BART 
agrees  to  reimburse  Muni  to  recognize  that  many  BART  patrons  use  Muni  to  link  up 
with  their  BART  trips,  and  that  they  would  not  take  BART  at  all  were  it  not  for  the 
Muni  link;  and 

WHEREAS,  Historically  BART  has  based  its  payment  to  Muni  on  the  prior  year's 
payment  with  adjustments  for  inflation;  and 

WHEREAS,  The  actual  amount  that  is  due  to  Muni  in  1993-94  is  $1,546,294; 
now  THEREFORE  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  and  its  successor  organization, 
the  Public  Transportation  Commission,  hereby  authorizes  the  Assistant  General 
Manager  of  Finance  to  execute  the  attached  agreement  with  BART  to  make  the 
1  993-94  payment  from  BART  to  Muni. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JUNE  2  8  1994   ^  


Secretary,  Public  Utilities  Commission 


p.^...T.nM..  94-0185 


TRANSFERRING  JURISDICTION  OF  CERTAIN  REAL  PROPERTIES  FROM  THE 
WATER  DEPARTMENT  AND  HETCH  HETCHY  PROJECT  TO  THE  MUNICIPAL 
RAILWAY  TO  IMPLEMENT  THE  PROVISIONS  OF  PROPOSITION  M. 


WHEREAS,  on  November  2,  1993.  the  voters  of  the  City  and  County  of  San 
Francisco  adopted  Proposition  M  which,  in  part,  amended  the  City  Charter  by  adding 
Sections  3.700  to  3707  and  established  a  Department  of  Public  Transportation  to  be 
managed  and  controlled  by  a  Public  Transportation  Commission;  and 

WHEREAS,  Charter  Section  3.703  vests  in  the  Public  Transportation 
Commission  all  pow/ers  and  duties  with  respect  to  the  management  and  control  of  the 
San  Francisco  Municipal  Railway  that  the  Charter  previously  vested  in  this 
Commission;  and 

WHEREAS,  Section  6  of  Proposition  M  provides  that  by  July  1,  1994,  the 
functions,  equipment,  facilities  and  personnel  of  the  Municipal  Railway  shall  be 
transferred  to  the  Department  of  Public  Transportation;  NOW,  THEREFORE,  BE  IT 

RESOLVED,  that  in  order  to  carry  out  the  mandate  of  the  voters  and 
implement  the  provisions  of  Proposition  M,  the  following  real  properties  are  hereby 
transferred  from  the  departments  shown  to  the  Municipal  Railway  on  this  date: 

TRANSFERS  FROM  THE  SAN  FRANCISCO  WATER  DEPARTMENT 

1.  Phelan  Loop  at  Ocean  and  Phelan 
TRANSFERS  FROM  THE  HETCH  HETCHY  PROJECT 

1.  1401  Bryant  Street 

2.  Substation  F,  1575  North  Point  St.  (Assessor's  Block  #  459) 

3.  Substation  at  Judah  St.  west  of  32nd  Ave.  (A.B.#  1787) 

4.  Substation  at  1437  9th  Ave.  {A.B.#  1844) 

5.  Taraval  Substation  {A.B.#  2385) 

6.  Laguna  Honda  Substation,  375  Laguna  Honda  (A.B.#  2842) 

7.  Harrison  near  Alameda  Sts.  pkng  facility  {A.B.#  3925/25*) 

8.  Substation  at  Randall  St.,  btwn  San  Jose  &  Mission  (A.B.#  6661) 

9.  Substation  Easement,  Randolph  &  Byxbee  Sts.,  (A.B.  #  7084) 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  JUNE        2  8  1994   _  . 


Secretary,  Public  Utilities  Commission 

b:\jrdstrns 


crrr  and  county  of  san  fhancisco 

94-0186 

RESOLUTION  No.    


WHEREAS,   Proposition  M  mandated  the  establishment  of  a 
Transportation  Commission  and  the  division  of  transportation 
support  functions  from  the  Public  Utilities  Commission;  and 

WHEREAS,   Certain  positions  necessary  to  the 
reorganization  are  subject  to  budgetary  approval  of  the  Board  of 
Supervisors  which  is  pending;  and 

WHEREAS,   This  separation  cannot  be  fully  implemented 
prior  to  budgetary  approval  and  filling  of  necessary  positions; 
and 

WHEREAS,   It  will  contribute  to  the  smooth  continued 
operation  of  the  Public  Utilities  Commission  and  the  Public 
Transportation  Commission  if  each  organization  is  able  to  lend 
assistance  to  the  other  during  the  period  of  transition;  now, 
therefore,   be  it 

RESOLVED,   That  the  General  Manager  of  the  Public 
Utilities  Commission  is  hereby  authorized  to  provide  mutual 
assistance  as  necessary  to  facilitate  continued  operations  during 
the  transition  period. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     2  8  1994 

at  Its  meeting  of  ii^ii!  


Secretary,  Public  Utilities  Commission 


CnV  AND  COUNTV  OF  SAN  FRANCISCO 


94-0187 

RESOLUTION  No  ^         v  *  » 


WHEREAS,  on  November  2,   1993,  the  voters  of  the  City  and 
County  of  San  Francisco  adopted  Proposition  M  which,   in  part, 
amended  the  City  Charter  by  adding  Sections  3.700  to  3.707  and 
established  a  Department  of  Public  Transportation  to  be  managed 
and  controlled  by  a  Public  Transportation  Commission;  and 

WHEREAS,  Charter  Section  3.703  vests  in  the  Public 
Transportation  Commission  all  powers  and  duties  with  respect  to  , 
the  management  and  control  of  the  San  Francisco  Municipal  Railway 
that  the  Charter  previously  vested  in  this  Commission;  and 

WHEREAS,  Charter  Section  3.703  also  provides  that  all 
rightS/  claims,   actions,  orders,  obligations,  proceedings  and 
contracts  relating  to  the  Municipal  Railway  under  the  Public 
Utilities  Commission  shall  not  be  affected  by  passage  of 
Proposition  M  and  shall  henceforth  be  under  the  jurisdiction  of 
the  Public  Transportation  Commission;  and 

WHEREAS,  Section  6  of  Proposition  M  provides  that  by  July 
1,   1994,  the  functions,  equipment,   facilities  and  personnel  of 
the  Municipal  Railway  shall  be  transferred  to  the  Department  of 
Public  Transportation;  now,  therefore,  be  it 

RESOLVED,  that  in  order  to  carry  out  the  mandate  of  the 
voters  and  implement  the  provisions  of  Proposition  M,  the 
functions  and  facilities  of  the  Municipal  Railway  are  hereby 
transferred  to  the  Department  of  Public  Transportation  on  this 
date;   and  be  it  further 

RESOLVED,  that  the  eqijipment  and  personal  property 
belonging  to  or  funded  by  or  for  the  Municipal  Railway  are  hereby 
transferred  to  the  Department  of  Public  Transportation  on  this 
date,  subject  to  a  final  accounting  by  the  staffs  of  the  Public 
Transportation  and  Public  Utilities  Commissions;   and  be  it  further 

RESOLVED,  that  in  order  to  further  implement  the  provisions 
of  Proposition  M  and  in  accordance  with  Civil  Service  Rule  20.05, 
all  personnel  of  the  Municipal  Railway  (Department  35)  are  hereby 
transferred  on  this  date  to  the  Department  of  Public 
Transportation,  which  will  be  the  new  Department  35,   and  said 
employees  henceforth  shall  be  under  the  jurisdiction  and 
appointing  authority  of  the  Public  Transportation  Commission;  and 
be  it  further 

RESOLVED,   that  any  responsibilities,  operations, 
appointments,  obligations,  or  other  business  of  the  Public 
Utilities  Commission  relating  to  public  transportation  not 
covered  under  previous  clauses  of  this  resolution  shall  be  hereby 
transferred  on  this  date  to  the  Public  Transportation  Commission. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JME  28J994l 


Sec  re  ta  ry,  Pu  b  lie  U  tili  ties  Cofwmission 


4559P 


CITY  AND  COUNTY  OF  SAN  FRANC  IW:0 


RESOLUTION  No.     94  0188 


WHEREAS,   Proposition  M  mandated  the  establishment  of  a 
Public  Transportation  Commission  to  oversee  the  operations  of  the 
San  Francisco  Municipal  Railway,   which  has  been  under  the 
jurisdiction  of  the  Public  Utilities  Commission;   now,  therefore, 
be  it 

RESOLVED,   That  the  Public  Utilities  Commission 
transfers  designated  Permanent  Civil  Service  status  employees  by 
Transfer  of  Function  to  the  Public  Transportation  Commission, 
effective  today;   and  be  it 

FURTHER  RESOLVED,   That  the  Public  Utilities  Commission 
separates  designated  Temporary  Civil  Service,   Limited  Tenure, 
Non- Civil  Service,   Provisional  and  Exempt  status  employees, 
effective  today;  and  be  it 

FURTHER  RESOLVED,   That  the  Public  Utilities  Commission 
transfers  accrued  compensatory  time  balances  for  all  employees 
transferred  and/or  reappointed  to  the  Public  Transportation 
Commission. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JME  g  8  1994 


Secretary,  Public  Utilities  Commission 


•*ruouivr  u  ■  ii-i  I  ICO  ovjmivffddiwn 

CITY  AND  COUNTY  OF  SAN  FfiANCI^O 


■■.^„.,n..„  94-0189 


WHEREAS,   Hetch  Hetchy  is  currently  dependent  upon  Pacific  Gas 
and  Electric  Company  and  the  spot  market  for  support  services  and 
supplemental  energy;  and 

WHEREAS,   Staff  requires  assistance  in  evaluating  competing 
opportunities  to  avoid  cost  and  increase  revenues  by  improving  long 
term  power  resource  planning  and  utilization;  and 

WHEREAS,   This  Commission,   by  its  Resolution  No.   94-0011  dated 
January  11,    1994,   authorized  the  PUC  General  Manager  to  request 
qualifications  and  proposals  from  consultants  to  provide  "as- 
needed"  power  planning  services;  and 

WHEREAS,   After  thorough  evaluation  of  all  qualifications, 
proposals,   submittals,   and  oral  interviews  with  the  two  qualified 
firms,   the  selection  committee  recommended  Kenwood  Energy  Services, 
Inc.  to  provide  the  required  professional  services;  now,  therefore, 
be  it 

RESOLVED,   That  this  Commission  hereby  authorize  the  General 
Manager,  Hetch  Hetchy  Water  and  Power,   to  negotiate  and  execute  a 
professional  services  agreement  with  Henwood  Energy  Services,  Inc. 
to  provide  "as-needed"  power  planning  services  for  a  period  of  up 
to  five  years  and  an  amount  not  to  exceed  $250,000  in  the  first 
year . 


H011401 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUNE     2  81994 


at  its  meeting  of . 


Secretary.  Public  Utilities  Confmission 


PUBLIC  UTILITIES  COMMISSIOIsr 

CFTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0190 

RESOLUTION  No.  


WHEREAS,  The  City  Attorney  has  recommended  settlement  of 
the  claim  of  State  Farm  Mutual  Automobile  Insurance  Co.,  and  the 
litigation  entitled  JUDICIAL  COUNCIL  COOJU3IWATION  PROCEEDING  NO. 
2668,  with  the  following  included  actions: 

1 .  Brian  May,  et  al.  v.  City  and  County  of  San  Francisco,  et 
al ■ ,  San  Mateo  Superior  Court  No.  367-962, 

2 .  Anderson  Chevrolet,  et  al .  v.  City  and  County  of  San 
Francisco,  et  al . ,  San  Mateo  Superior  Court  No.  364-640, 

3 .  Enterprise  Rent-A-Car,  et  al .  v.  City  and  County  of  San 
Francisco,  et  al . ,  San  Mateo  Superior  Court  No.  364-640, 

4 .  Universal  Underwriters  Insurance  Company  v.  City  and  County 
of  San  Francisco,  et  al.,  San  Mateo  Superior  Court  No. 
364-640  (Complaint  in  Intervention), 

5 .  Motors  Insurance  Corporation  v.  City  and  County  of  San 
Francisco,  et  al . ,  San  Mateo  Superior  Court  No.  365-074, 

6 .  United  States  Automobile  Assn.  v.  City  and  County  of  San 
Francisco ,  et  al . ,  Oakland-Piedmont-Emeryvil le  Municipal 
Court  District  No.  517-554, 

7 .  Progressive  Insurance  Co.  v.  City  and  County  of  San 
Francisco,  et  al . ,  San  Mateo  Municipal  Court,  Central 
Branch,  No.  C-107496, 

8 .  Safeco  Insurance  Co.  v.  City  and  County  of  San  Francisco, 
et  al . ,  San  Mateo  Municipal  Court,  Central  Branch,  No. 
C-112561, 

9 .  State  Farm  Mutual  Automobile  Insurance  Co.  v.  City  and 
County  of  San  Francisco,  et  al . ,  San  Mateo  Municipal  Court, 
Central  Branch,  No.  C-112916, 

10.  John  Whitmire  (Prudential)  v.  Pacific  Bell,  et  al . ,  San 
Mateo  Municipal  Court,  Central  Branch,  No.  C-123167, 

WHEREAS,  The  City  Attorney  has  recommended  that  the  City 
and  County  of  San  Francisco  contribute  $680 ,921.70  towards  such 
settlement,  and  that  co-defendants  McCourt  Cable  Systems  of 
California,  McCourt  Telecommunications  Holding  Co.,  Pacific  Bell, 
Cable  Communications  Cooperative  of  Palo  Alto  contribute 
$242, 362 . 04  towards  such  settlement,  and 


PUBLIC  imtmES  COMMISSION 

cm  ANDi.oLiNT^  or  -^n  i-rancisco 

94-0190 

RESOLUTION  No.  


WHEREAS,  The  City  Attorney  has  recommended  that  the 
settlement  contribution  by  the  City  and  County  of  San  Francisco 
be  reduced  by  $35,000.00,  to  $645,921.70,  reflecting  payments  to 
the  City  and  County  of  San  Francisco  from  co-defendants  McCourt 
Cable  Systems  of  California,  McCourt  Telecommunications  Holding 
Co.,  Pacific  Bell,  Cable  Communications  Cooperative  of  Palo  Alto 
State  of  California,  City  of  Palo  Alto  and  City  of  Menlo  Park  in 
the  referenced  litigation,  and 

WHEREAS,  Such  reduced  settlement  contribution  in  the  total 
amount  of  $645 , 921 . 70  is  in  the  best  interest  of  the  City  and 
County  of  San  Francisco,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  settlement  of  said 
litigation  by  the  City  and  County  of  San  Francisco  in  the  amount 
of  $645,921.70. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  n.eeUn,  o,  JUNE       2  8  1994 


Secretary,  Public  Utilities  Commission 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 


REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
July  12,  1994 


COMMISSIONERS 
Michael  E.  Hardeman,  Vice  President 
Morton  Miller 
E.  Dennis  Normandy 


DEPARTMENTS 
Water  Department 
Hetch  Hetchv 


BUREAUS 
Engineering  and  Construction  Management 
Financial  Management 
Infurmation  Systems 
Personnel  and  Training 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


94-138 


Call  to  Order: 


2:10  p.m. 


Present:  Vice  President  Michael  E.  Hardeman.  Commissioner  Morton  Miller, 

Commissioner  E.  Dennis  Normandy 

Commissioner  Hardeman  presided. 

On  motion  of  Commissioner  Normandy,  seconded  by  Commissioner  Miller,  the  Minutes  of 
the  Regular  Meetings  of  June  1 4,  1 994  and  June  28,  1 994  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


**********************■!•** 


RESOLUTION 
NO. 

On  motion  of  Commissioner  Miller,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0191         BPT      Ratifying  and  approving  the  non  Civil  Service  and  temporary 
appointments  and  removals  made  by  the  General  Manager  of 
Public  Utilities  for  the  month  of  May  1994. 

VOTE:  AYES    -    Hardeman,  Miller,  Normandy 

On  motion  of  Commissioner  Miller,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0192         GM       Approving  the  assignment  by  the  City  Attorney  of  attorneys 
detailed  to  the  Public  Utilities  Commission. 

VOTE;  AYES    -    Hardeman,  Miller.  Normandy 


94-139 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0193         HH       Authorizing  the  General  Manager  of  the  Public  Utilities 

Commission  to  approve  the  Bid  Call,  and  to  award  the  contract  for 
Hetch  Hetchy  Water  &  Power  Contract  No.  WP04,  Tuolumne 
Meadows  Sewer  Rehabilitation.  Campgrounds  "A."  "C"  and  "D." 

VOTE:  AYES    -    Hardeman.  Miller,  Normandy 

On  motion  of  Commissioner  Miller,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0194        WD      Authorizing  the  General  Manager  of  the  San  Francisco  Water 

Department  to  advertise  and  circulate  a  Request-for-Qualifications 
for  the  preparation  of  a  Teachers'  Guide  for  the  San  Francisco 
Water  Department's  student  booklet,  Hetch-Hetchy's  Water  Magic. 

VOTE:  AYES    -    Hardeman,  Miller.  Normandy 

On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-0195         WD      Authorizing  Amendment  No.  2  to  the  agreement  with  ARCUS 
Architecture  and  Planning  to  extend  the  terms  of  the  contract  to 
October  31,  1994,  for  a  total  contract  amount  not  to  exceed 
$50,000. 

VOTE;  AYES    -    Hardeman.  Miller,  Normandy 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public 
Utilities  Commission. 


94-140 


ANNOUNCEMENT 

President  Hardeman  announced  that  the  Commission  met  in  executive  session  on  Tuesday 
June  28,  1994  from  2:55  p.m.  to  3:12  p.m.  to  confer  with  legal  counsel  regarding  Anderson 
Chevrolet  v.  City  &  County  of  San  Francisco,  et.a!..  Superior  Court  No.  364-640.  The 
Commission  adopted  Resolution  No.  94-0190  approving  settlement  of  the  case. 

On  motion  of  Commissioner  Miller,  seconded  by  Commissioner  Normandy,  the  Commission 
voted  unanimously  not  to  disclose  the  discussion  in  the  executive  sessiori. 


Resolution  No.  94-0192:  Approving  the  assignment  by  the  City  Attorney  of  attorneys  detailed 
to  the  Public  Utilities  Commission. 

Commissioner  Normandy  directed  staff  to  send  a  letter  to  George  Krueger,  former  Utilities 
General  Counsel,  thanking  him  for  his  services  to  the  Public  Utilities  Commission. 

The  Commission  voted  unanimously  to  adopt  Resolution  No.  94-0192  approving  the 
assignment  of  Thomas  Berliner  as  Utilities  General  Counsel.  Mr.  Berliner  would  be  assisted 
by  Christiane  Hayashi,  Joshua  Milstein  and  John  Roddy. 


Resolution  No.  94-0194:  Authorizing  the  General  Manager  of  the  San  Francisco  Water 
Department  to  advertise  and  circulate  a  Request  for  Qualifications  for  the  preparation  of  a 
Teachers'  Guide  for  the  San  Francisco  Water  Department's  student  booklet,  Hetch  Hetchy's 
Water  Magic. 

Commissioner  Normandy  asked  about  the  number  of  booklets  that  would  be  produced  and 
the  costs  involved  in  printing  and  distributing  them.  John  Mullane.  General  Manager  of  the 
Water  Department,  responded  that  the  booklets  would  be  distributed  to  all  public  elementary 
and  high  schools  in  San  Francisco.  Mr.  Mullane  said  that  he  would  respond  to 
Commissioner  Normandy's  inquiry  with  more  details  in  writing. 

The  Commission  voted  unanimously  to  adopt  Resolution  No.  94-0194. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED  AT:     2:18  P.M. 


Romaine  A.  Boldridge 
Secretary 
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puBuc  irntmES  coMWissiofT 

Cf'  ■  1  •"WANOSCO 


Qi-O 1 Q 1 

RESOLUTION  No.  ^  ^ 


WHEREAS,  under  the  authority  of  Charter  Section  3.501, 
the  General  IVfenager,  PUC  is  authorized  to  make  Non  Civil  Service 
and  T^rporary  appointments  and  removals  therefrom  subject  to  the 
approval  of  the  PUC;  and 


WHEREAS,  such  appointments  and  mrcivals  have  been 
ordered  by  the  General  Nfenager,  PQC;  and 


WHEREAS,  the  General  IVfenager,  PUC,  has  requested 
comiission,  ratification  and  approval  of  such  appointrrents  and 
r^mcjvals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Ccnmission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Taiporary 
appointments  and  removals  for  the  mDnth  of  IVfey,  1994. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JULY       1  2  1994 


Secretary,  Public  Utilities  Commissio 


RESOLUTION  Na  . 


UN  FRANCISCO 


94-0192 


WHEREAS.  Section  3.594  of  the  Charter  of  the  City  and  County  of  San  Francisco 
provides  for  the  City  Attorney  to  assign  attorneys  to  the  Commission,  as  deemed  necessary, 
subject  to  the  approval  of  the  Commission;  and 

WHEREAS.  The  City  Attorney  has  reassigned  George  Krueger.  formerly  the 
Commission's  Utilities  General  Counsel,  and  other  support  attorneys  to  the  newly  established 
Public  Transportation  Commission;  and 

WHEREAS,  By  letter  dated  June  27,  1994,  Louise  H.  Renne,  City  Atlomey,  assigned 
Thomas  Berliner  as  Chief  Counsel  to  the  Public  Utilities  Commission,  assisted  by  Joshua 
Milstein.  Christiana  Hayashi,  and  John  Roddy;  now,  therefore,  be  it 

RESOLVED.  That  the  Public  Utilities  Commission  hereby  approves  the  assignment  by 
the  City  Attorney  of  Thomas  Berliner  as  Utilities  General  Counsel,  assisted  by  Joshua 
Milstein,  Christiane  Hayashi  and  John  Roddy. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY     1  2  1994 


at  its  meeting  of  

Secretary, 


•cretary.  Public  Utilities  ComrmssiOi 


Crrv  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0193 


WHEREAS,     The  collection  system  for  the  Yosemite  National 
Park  operated  Tuolumne  Meadows  sewage  treatment  plant  is  in  need 
of  repair;  and 

WHEREAS,     Tuolumne  Meadows  is  located  in  Yosemite  National 
Park  and  all  construction  work  will  be  regulated  by  the  National 
Parks  Service;  and 

WHEREAS,     Tuolumne  Meadows  is  within  the  boundaries  of  City 
and  County  of  San  Francisco's  Hetch  Hetchy  watershed;  and 

WHEREAS,     It  is  in  the  best  interest  of  maintaining  the 
City's  filtration  avoidance  status  that  the  work  be  conducted 
under  contract  to  the  City;  and 

WHEREAS,     The  National  Parks  Service  requires  that  all 
construction  work  be  completed  by  November  4,    1994;  and 

WHEREAS,     Funds  are  available  for  this  work  in  Proiect  394 
Work  Phase  01  ' 

WHEREAS,     In  order  to  meet  the  limited  construction  window 
provided  by  nature  and  the  National  Park  Service  it  is  requested 
that  Bid  Call  and  Contract  Award  Authority  be  authorized 
simultaneously;  now,   therefore  be  it 

RESOLVED,      That  this  Commission  authorizes  the  PUC  General 
Manager  to  approve  the  Bid  Call  and  award  the  contract  for  Hetch 
Hetchy  Water  &  Power  Contract  No.  WP04,   Tuolumne  Meadows  Sewer 
Rehabilitation,   Campgrounds  "A, "  "C"  and  "D. " 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


HO31700 


at  its  meeting  of 


JULY     1  2  1994 


Secretary.  Public  Utilities  CommiXion 


Crrv  AND  COUNTf  OF  SAN  FHANCI&CO 


RESOLUTION  No.  94  0194 

WHEREAS,  The  San  Francisco  Water  Department  has  over  150  elementary 
schools  in  its  service  area;  and 

WHEREAS,  The  San  Francisco  Water  Department  is  dedicated  to  educating 
students  and  all  of  public  about  the  importance  of  water,  water  conservation,  quality  and 
water  management;  and 

WHEREAS,  The  key  component  in  reaching  students  is  working  with  their 
teachers  to  incorporate  awareness  about  water  and  water  awareness  in  their  curriculum; 
and 

WHEREAS,  Funds  in  the  amount  of  $93,000.00  would  be  used,  pending  approval 
of  the  FY  1993-94  Carryforward  Money  from  Project  126-01;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of 
the  San  Francisco  Water  Department  to  advertise  and  circulate  a  Request-for- 
Qualifications,  written  samples  of  student  curriculum  and  teacher  materials,  as  well  as 
projected  timetables  on  how  they  will  meet  the  objectives  of  this  project  for  review  by  a 
selection  committee;  and,  be  it 

FURTHER  RESOLVED,  That  the  proposals  for  the  preparation  of  a  Teachers' 
Guide  for  the  San  Francisco  Water  Department's  student  booklet,  Hetch-Hetchv's  Water 
Magic  be  requested  the  from  firm  that  the  committee  selects  as  the  most  qualified 
followed  by  interviews,  evaluation  of  written  materials  and  final  selection  of  the 
consultant. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  'JULY:       1  2  1994  


a:\mullanc.071 


Secretary,  Public  Utilities.  Comnassion 


PUBLIC  imLmES  COMMISSION" 

C-JTV  a.NV  IJOUNFY  ulF  SAN  FRANCISCO 


RESOLUTION  No.        ^  ^  0195 


WHEREAS,  an  agreement  between  the  San  Francisco  Water 
Department  and  ARCUS  Architecture  and  Planning  was  entered  into  on 
July  10,  1992  to  provide  strategic  planning  for  SFWD's  computerized 
mapping  records  operations;  and, 

WHEREAS,  ARCUS  Architecture  and  Planning  has  demonstrated  its 
capacity  to  perform  this  service  in  the  most  efficient  and 
expeditious  manner ; 

NOW,  THEREFORE,  BE  IT  RESOLVED  that  the  General  Manager  of  the 
San  Francisco  Water  Department  is  authorized  to  execute  this  final 
Amendment  No.  2  to  said  agreement,  to  extend  the  terms  of  the 
contract  to  October  31,  1994,  and  to  pay  the  costs  of  said 
contract,  including  Contract  Modifications  No.  1  and  2 ,  in  the 
total  amount  of  $49,018,60,   but  not  to  exceed  $50,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   JULY      1  2  1994 


Secretary.  Public  Utilities  Commission 


ANSON  B.  MORAN 
General  Manager 


FRANK  M.  JORDAN 
Mayor 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  HETCHV 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


NOTICE  OF  PUBLIC  HEARING 
TO  CONSIDER  FINDINGS  IN  FACT 
RELATING  TO  THE  TRANSFER  OF  FUNDS 
FROM  HETCH  HETCHY  WATER  AND  POWER 
TO  THE  GENERAL  FUND 


Notice  is  tiereby  given  that  the  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco  will  hold  a  public  hearing  on  Tuesday,  July  26,  1994  at  2:00  P.M.  in  Room 
282,  City  Hall,  San  Francisco.  California  to  consider  findings  in  fact  under  Section  6.407  of 
the  Charter  of  the  City  and  County  of  San  Francisco  relating  to  increasing  the  transfer  to  the 
general  fund  from  the  Hetch  Hetchy  Water  and  Power  for  fiscal  year  1994/95  budget  to 
$25,551,037. 

Copies  of  the  proposed  findings  will  be  available  for  public  review  beginning  Monday, 
June  27,  1994  in  Room  287.  City  Hall,  San  Francisco.  California. 

All  interested  parties  are  invited  to  attend  the  public  hearing  and  present  their  views. 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 


REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
July  26,  1994 

COMMISSIONERS 
Morton  Miller,  President 
E.  Dennis  Normandy,  Vice  President 
Marion  E.  Otsea 
Yasin  (Sal)  Salma 
Robert  K.  Werbe 

DEPARTMENTS  BUREAUS 
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Hetch  Hetchy  Information  Systems 

Personnel  and  Training 

Anson  B.  Moran 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


94-142 


Call  to  Order: 


2:00  p.m. 


Present:  Commissioner  Morton  Miller,  Commissioner  E.  Dennis  Normandy, 

Commissioner  Marion  E.  Otsea,  Commissioner  Yasin  (Sal)  Salma, 
Commissioner  Robert  K.  Werbe 


Romaine  A.  Boldridge.  Commission  Secretary,  called  the  meeting  to  order. 


ELECTION  OF  OFFICERS 

Ms.  Boldridge  stated  that  the  offices  of  president  and  vice  president  were  vacant.  The 
officers  to  be  elected  today  would  serve  for  the  unexpired  terms  ending  the  second  regular 
meeting  of  the  Commission  in  January  1995. 

Commissioner  Normandy  nominated  Commissioner  Miller  for  President.  No  other 
nominations  were  made.  Commissioner  Miller  was  unanimously  elected  President. 

President  Miller  presided  for  the  remainder  of  the  meeting. 

President  Miller  nominated  Commissioner  Normandy  for  Vice  President.  No  other 
nominations  were  made.  Commissioner  Normandy  was  unanimously  elected  Vice  President. 

APPROVAL  OF  MINUTES 

Commissioner  Salma  inquired  about  Resolution  No.  94-0194  in  the  minutes  of  July  12, 1994. 
The  resolution  authorizes  the  Water  Department  to  advertise  and  circulate  a  Request  for 
Qualifications  for  the  preparation  of  a  Teacher's  Guide  for  the  Water  Department's  student 
booklet,  Hetch  Hetchy's  Water  Magic.  Commissioner  Salma  wanted  to  know  whether  the 
guide  would  be  available  to  private  schools  as  well.  Christine  Morioka,  Water  Department's 
Resource  Planning  Manager,  stated  that  the  department  would  distribute  the  booklets  to 
every  school  that  will  use  the  curriculum. 

Commissioner  Otsea  stated  that  she  was  going  to  abstain  from  voting  on  the  minutes  as  she 
was  not  present  at  that  meeting.  Randy  Riddle,  Deputy  City  Attorney,  explained  that  the 
minutes  had  been  made  available  to  the  public  and  that  not  having  received  comments  from 
anyone  warrants  that  the  minutes  were  in  order.  Commissioner  Otsea  removed  her 
abstention  based  on  the  City  Attorney's  statement. 

Commissioner  Normandy  made  a  motion,  seconded  by  Commissioner  Salma  to  approve  the 
minutes  of  July  12,  1994.  The  motion  passed  unanimously. 
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A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


RESOLUTION 
NO. 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Miller,  the  following  resolution  was  adopted: 

94-01 96  Commending  Michael  E.  Hardeman,  former  member  of  the  Public 

Utilities  Commission. 

VOTE:  AYES    -    Miller.  Normandy,  Otsea,  Salma.  Werbe 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Otsea,  the  following  resolution  was  adopted: 

94-0197  GM       Accepting  the  findings  mandated  under  Charter  Section  6,407  as 

true  regarding  the  appropriateness  of  increasing  Hetch  Hetchy 
Water  and  Power's  contribution  to  the  General  Fund  to 
$25.551 .037;  and  approving  the  increase  thus  amending  the  Fiscal 
Year  1994/95  budget  for  Hetch  Hetchy  Water  &  Power. 

VOTE:  AYES    -    Miller.  Normandy.  Otsea.  Salma,  Werbe 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Otsea,  the  following  resolution  was  adopted: 

94-0198  BF        Approving  collection  of  charges  from  miscellaneous  debtors  for 

damages  against  the  Bureau  of  Light.  Heat  &  Power  in  the  amount 
of  $4,247.88  for  the  month  of  June  1994. 

VOTE:  AYES    -    Miller.  Normandy,  Otsea,  Salma.  Werbe 
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On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Otsea,  the  following  resolution  was  adopted: 

94-0199  WD       Accepting  the  work  performed  under  San  Francisco  Water 

Department  Contract  WD-2097.  8-Inch  Ductile  Iron  Main  Installation 
in  Front  Street  between  Jackson  and  Union  Streets;  Broadway 
between  Davis  and  Front  Streets;  Davis  Street  between  Broadway 
and  Vallejo  Streets;  Vallejo  Street  between  Davis  and  Front 
Streets,  as  satisfactorily  completed;  approving  credit  Contract 
Modification  No.  2  in  the  amount  of  $15,618.00;  and  authorizing 
final  payment  in  the  amount  of  $18,868.56  to  the  Contractor, 
Uniacke  Construction,  Inc. 

VOTE:  AYES    -    Miller.  Normandy.  Otsea.  Salma.  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0200  WD       Authorizing  the  General  Manager  of  the  Water  Department  to 

advertise  and  request  proposals  from  environmental  consultants  to 
provide  as-needed  environmental  and  health  and  safety  consultant 
services  to  the  department  for  a  period  of  two  years. 

VOTE:  AYES    -    Miller,  Normandy.  Otsea.  Salma.  Werbe 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Salma.  the  following  resolution  was  adopted: 

94-0201  DEB     Approving  Contract  Modification  No.  1  to  revise  the  scope  of  work 

for  San  Francisco  Water  Department  Contract  No.  WD-2147R, 
SFWD  Fire  Protection  Systems  for  a  revised  contract  amount  of 
$316,428  and  extend  duration  of  the  contract  by  eighty  (80) 
calendar  days. 

VOTE:  AYES    -    Miller,  Normandy.  Otsea.  Salma,  Werbe 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


94-14.5 


GENERAL  MANAGERS  REPORT 


9 


Anson  B.  Moran.  General  Manager  of  Public  Utilities,  gave  each  Commissioner  a  compilation 
of  informational  materials  pertaining  to  the  Public  Utilities  Commission  and  regulatory  laws 
affecting  the  Water  Department  and  Hatch  Hetchy. 


Resolution  No.  94-0197:  Accepting  the  findings  under  Charter  Section  6.407  as  true 
regarding  the  appropnateness  of  increasing  Hetch  Hetchy  Water  &  Power's  contnbution  to 
the  General  Fund  to  $25,551,037. 

Lawrence  T.  Klein.  Deputy  General  Manager,  Hetch  Hetchy  Water  &  Power,  discussed  in 
detail  each  of  the  findings  mandated  under  Charter  Section  6.407(d)(3)  to  determine  whether 
Hetch  Hetchy  meets  the  requirements  to  transfer  an  additional  $1 5  million  to  the  general  fund 
in  FY  1994-95.  Mr.  Klein  affirmed  that  the  findings  were  true  and  that  it  was  appropriate  for 
Hetch  Hetchy  Water  &  Power  to  make  the  transfer. 

Commissioner  Normandy  made  a  motion,  seconded  by  Commissioner  Otsea.  to  adopt 
Resolution  No.  94-0197.  The  motion  passed  unanimously. 


Item  No.  (12):  Briefing  on  open  meeting  laws  and  conflict  of  interest  laws. 

Randy  Riddle.  Deputy  City  Attorney,  discussed  the  Ralph  M.  Brown  Act.  the  City  Charter  and 
the  San  Francisco  Sunshine  Ordinance  which  are  the  primary  laws  that  apply  to  meetings 
of  City  Boards  and  Commissions.  He  also  discussed  the  Political  Reform  Act  -  Conflict  of 
Interest  Laws  for  Public  Officials. 


Item  No.  (13):  Status  report  on  providing  temporary  water  service  to  The  Presidio. 

Christine  Morioka,  Water  Department's  Resource  Planning  Manager,  gave  a  presentation  on 
the  status  of  providing  water  service  to  The  Presidio.  She  stated  that  the  Water 
Department's  concerns  were  water  supply,  water  quality,  distribution  and  how  The  Presidio 
system  would  interface  with  San  Francisco's  water  system. 

Ms.  Morioka  stated  that  the  Water  Department  was  considering  a  long  term  agreement  with 
The  Presidio  for  mutual  aid  in  the  event  of  a  drought  or  a  disaster. 

Ms.  Morioka  stated  that  The  Presidio  needs  temporary  water  service  to  meet  their  demands 
while  they  rehabilitate  their  water  treatment  plant. 

Mr.  Moran  stated  that  this  matter  does  not  require  approval  of  the  Commission.  He  noted 
that  the  Water  Department  would  be  compensated  for  the  temporary  water  service  provided 
to  The  Presidio. 


94-146 


Resolution  No.  94-0200:  Authorizing  the  General  Manager  of  the  Water  Department  to 
advertise  and  request  proposals  from  environmental  consultants  to  provide  as  needed 
environmental  and  health  and  safety  consultant  services  to  the  department. 

Mr.  Moran  stated  that  staff  would  include  the  price  the  consultant  would  charge  for  their 
services  in  the  evaluation  criteria. 


***************  it****************), 


THEREUPON.  THE  MEETING  WAS  ADJOURNED:  3:55  P.M. 


Romaine  A.  Boldridge 
Secretary 


94-147 


CfTY  AND  COUNTY  OF  SAN  FHANCISCO 


94-0196 

RESOLUTtON  No.  1 


WHEREAS,  Michael  E.  Hardeman  was  appointed  to  the  Pubhc  Utilities 
Commission  by  Mayor  Frank  M.  Jordan  on  February  21,  1992;  and 

WHEREAS,  Michael  E.  Hardeman  brought  a  variety  of  experiences  to  the 
Commission  from  his  career  as  a  labor  official,  his  activities  in  Cityv^ide  labor 
issues  as  a  member  of  the  Executive  Board  of  the  San  Francisco  Labor  Council, 
his  former  service  on  the  Human  Rights  Commission  and  on  the  Board  of  Directors 
of  the  San  Francisco  Municipal  Railway  Improvement  Corporation;  and 

WHEREAS,  Michael  E.  Hardeman  served  as  Vice  President  of  the  Public 
Utilities  Commission  in  1993,  and  continued  until  his  resignation  in  July  1994;  and 

WHEREAS,  He  generously  gave  his  time  to  explore  issues  in  depth  and  to 
participate  in  community  meetings  addressing  neighborhood  concerns;  and 

WHEREAS,  Michael  E.  Hardeman  resigned  from  the  Commission  to  accept 
an  appointment  to  the  Port  Commission;  now.  therefore,  be  it 

RESOLVED,  That  the  members  of  the  Public  Utilities  Commission  hereby 
express  their  appreciation  to  Michael  E.  Hardeman  for  his  many  contributions  as 
a  member  of  the  Public  Utilities  Commission  and  for  his  dedicated  service  to  the 
people  of  the  City  and  County  of  San  Francisco;  and  be  it 

FURTHER  RESOLVED,  That  the  Public  Utilities  Commission  extends  its 
best  wishes  to  Michael  E.  Hardeman  for  success  in  his  future  endeavors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeHng  of  JULY  2  6  1994 


Secretary.  Public  Utilities  Commissit 


r  (TT  iVNp  C  OUNr*  (.IF  ■-.  ■ 


RESOLUTION  No. 


94-0197 


WHEREAS,   Under  Charter  Section  6.407  the  Public  Utilities 
Commission   (PUC)   with  the  concurrence  of  two  thirds  of  the  Board 
of  Supervisors  may  authorize  the  transfer  of  any  portion  of  a 
utilities'   surplus  funds  to  the  general  fund  upon  making 
stipulated  findings  of  fact  and  judgment;  and 

WHEREAS,   The  PUC  has  received  a  report  from  the  General 
Manager  of  Utilities  recommending  a  fifteen   (15)   million  dollar 
increase  in  the  Hetch  Hetchy  Water  &  Power  transfer  to  the 
General  Fund  for  Fiscal  Year  94/95;  and 

WHEREAS,   The  Commission  has  held  a  public  hearing  on  the 
proposal ;  now,   therefore,   be  it 

RESOLVED,   That  the  Public  Utilities  Commission  finds  the 
following  to  be  true: 

(A)  That  a  surplus  exists  or  is  projected  to  exist  after 
meeting  the  requirements  of  section  6.407, 

(B)  That  there  is  no  unfunded  operating  or  capital  program 
that  by  its  lack  of  funding  could  jeopardize  health,  safety, 
water  supply  or  power  production, 

(C)  That  there  is  no  reasonably  foreseeable  operating 
contingency  that  cannot  be  funded  without  general  fund  subsidy, 


(D)     That  such  a  transfer  of  funds  in  all  other  respects 
reflects  prudent  utility  practice;   and,   be  it 

FURTHER  RESOLVED,   That  the  Commission  hereby  approves  an 
increase  in  the  General  Fund  contribution  by  Hetch  Hetchy  Water  & 
Power  to  $25,551,037  thus  amending  the  Hetch  Hetchy  Water  &  Power 
Fiscal  Year  94/95  Budget;   and,    be  it 

FURTHER  RESOLVED,   That  the  recommendations  of  this 
Commission  be  forwarded  to  the  Board  of  Supervisors  for  their 
concurrence . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


and 


H010306 


at  its  meeting  of 


Ml  lAMA 


iN  FRANCtSCO 


™ONNO._M-0198 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  PUC  Finance  Director  and  the  City 
Attorney,  hereby  approves  collection  of  charges  for  damages  for  the 
month  June  1994  against  the  following: 


BUREAU  OF  LIGHT,  HEAT  &  POWER  from  miscellaneous  debtors  in  the 
amount  of  $4,247.88. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  JULY     2  6  1994 

at  Its  meeting  of  ,  


Si-crcrarv.  Public  Utilities  Corwrnission 
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PUBLIC  UTILmES  COMMISSION 


an  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0199 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San  Francisco  Water 
Department  Contract  No. -2097,  8-Inch  Ductile  Iron  Main  Installation  in  Front  Street  between  Jackson 
and  Union  Streets;  Broadway  between  Davis  and  Front  Streets;  Davis  Street  between  Brodway  and 
Vallejo  Streets;  Vallejo  Street  between  Davis  and  Front  Streets,  as  satisfactorily  completed;  approves 
credit  Contract  Modification  No.  2  in  the  Amount  of  $15,618.00;  and  authorizes  final  payment  in  the 
amount  of  $18,868.56  to  the  Contractor,  Uniacke  Construction,  Inc. 


CfTY  AND  COUNTr  OF  SAN  FRflNCI^O 


RESOLUTION  No. 


94-0200 


WHEREAS,  The  Public  Utilities  Commission's  current  contract  for  as-needed 
environmental  services  with  Ecology  and  Environment,  Inc.  will  expire  on  October  20,  1994; 
and 

WHEREAS,  On-going  work  in  this  subject  area  remains  to  be  completed  and 
additional  work  has  been  identified;  and 

WHEREAS,  Environmental  consultants  provide  specialized  expertise  unavailable 
within  the  department,  to  help  assure  that  SFWD  facilities  and  activities  are  consistent  with 
environmental  and  health  and  safety  laws  and  regulations  to  the  maximum  extent;  and 

WHEREAS,  Funds  in  amount  of  $300,000  are  available  in  the  SFAVD  FY  1994-95 
Capital  Budget,  Project  836/01;  now,  THEREFORE,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of  the 
of  Water  Department  to  advertise  and  request  proposals  from  environmental  consultants 
to  provide  as-needed  environmental  and  health  and  safety  consultant  services  to  the 
department  for  a  period  of  two  years  and  an  amount  not  to  exceed  $300,000. 


Iv'.a:\niisc\rfp628 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    r  JULY     2  6  1994 

at  Us  meeting  of    


Secretary,  Public  Utilities  Co 


RESOLUTION  No. 


94-0201 


WHEREAS,  Under  PUC  Resolution  No.  94-0020,  the  San  Francisco 
Water  Department  Contract  No.  WD-2147R:  SFWD  Fire  Protection  Systems 
was  awarded  to  Lem  Construction,  Inc.  in  the  amount  of  $287,173;  and 

WHEREAS,  The  work  to  be  performed  under  this  contract  includes 
providing  fire  detection  systems  in  the  Administration  Building  at 
425  Mason  Street  and  the  City  Distribution  Division  (CDD)  Shops  at 
1990  Newcomb  Avenue.  In  addition,  the  existing  wet  pipe  fire 
sprinkler  at  CDD  will  be  extended  to  provide  fire  protection 
throughout  the  shops  area;  and 

WHEREAS,  Modi  fi cation  of  the  contract  i  s  necessary  to 
incorporate  the  requirements  of  the  American  with  Disabilities  Act 
(ADA)  in  the  installation  of  the  fire  detection  systems;  and 

WHEREAS,  To  comply  with  the  new  requirements,  the  overal 1 
project  cost  would  be  increased  by  $230,000;  and 

WHEREAS,  The  current  appropriation  is  insufficient  to  complete 
the  original  scope  of  work  and  the  additional  regulatory  work.  The 
PUC  Staff  has  therefore  recommended  that  all  contract  work  plus  the 
additional  regul atory  work  be  completed  in  the  Admi  ni  strati  on 
Bui  1  ding  at  425  Mason  Street  and  that  only  the  wet  pipe  fire 
sprinkler  system  be  extended  at  CDD;  and 

WHEREAS,  The  scope  modi f ication  wi  1 1  increase  the  overall 
project  cost  by  $49,000  and  extend  the  contract  duration  by  eighty 
(80)  calendar  days;  and 

WHEREAS,  The  remaining  fire  detection  work  at  CDD  along  with 
the  additional  regulatory  work  will  be  addressed  at  a  later  time  when 
funds  are  available;  and 

WHEREAS,  Additional  funding  in  the  amount  of  $49,000  will  be 
transferred  from  Project  Work  Phase  279-02  (Building  Maintenance  and 
Repair)  to  Project  Work  Phase  605-01  (SFWD  Fire  Protection  Systems) 
to  allow  for  this  modification;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  Contract  Modification 
No.  1  to  revise  the  scope  of  work  for  this  contract  for  a  revised 
contract  amount  of  $316,428  and  extend  duration  of  contract  by  eighty 
(80)  calendar  days. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeHns  ^ULY       2  6  1994 . 


Secretary,  Public  (JtilitiesK.'ommission 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

SPECIAL  MEETING 

Room  2-C,  City  Hail 
5:30  P.M. 
August  3,  1994 

COMMISSIONERS 
Morton  Miller,  President 
E.  Dennis  Normandy,  Vice  President 
Marion  E.  Otsea 
Yasin  (Sal)  Salma 
Robert  K.  Werbe 


DEPARTMENTS 
Water  Department 
Hetch  Hetchv 


BUREAUS 
Engineering  and  Construction  Management 
Information  Systems 
Personnel  and  Training 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


94-148 


Call  to  Order: 


5:35  p.m. 


Present:  President  Morton  Miller,  Vice  President  E.  Dennis  Normandy, 

Commissioner  Yasin  (Sal)  Salma,  Commissioner  Robert  K.  Werbe 

Excused:  Commissioner  Marion  E.  Otsea 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


RESOLUTION 

 NO. 


On  motion  of  Commissioner  Werbe.  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0202  HH       Authorizing  the  General  Manager  to  submit  a  proposal  to  the 

National  Park  Service  consistent  with  Board  of  Supervisors 
policy  resolution  no.  389-94  to  provide  electrical  energy  to  The 
Presidio. 

VOTE:  AYES    -    Miller,  Normandy,  Salma,  Werbe 


A  copy  of  the  above  resolution  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


Anson  B.  Moran,  General  Manager  of  Public  Utilities,  stated  that  previously  the 
Commission  had  authorized  staff  to  prepare  and  submit  a  proposal  to  sell  power  to  The 
Presidio  at  cost.  Subsequently,  the  Board  of  Supervisors  passed  a  resolution  urging  the 
department  to  submit  a  bid  to  sell  power  at  cost  to  the  Park  and  at  market  value  to  the 
Park's  tenants.  The  proposal  before  the  Commission  is  consistent  with  the  Board  of 
Supervisors'  request. 


94-149 


Lawrence  B.  Klein.  Deputy  General  Manager.  Hetch  Hetchy  Water  and  Power  gave  a 
broad  outline  of  the  department's  proposal  noting  that  this  is  a  competitive  situation  where 
it  would  not  be  appropriate  to  discuss  details  of  the  proposal.  Mr.  Klein  stated  that  the 
Park  requested  proposals  for  a  firm  to;  build  a  new  12kV  distribution  system;  assume 
ownership  of  the  new  system  upon  completion  of  construction;  and  provide  full  utility 
services  for  ten  years.  He  pointed  out  that  critical  factors  include  the  size  of  the  electrical 
load,  the  load  shape,  or  its  fluctuation,  the  operating  costs  and  the  rates  for  wheeling  the 
power. 

The  department's  bid  would  provide  a  cost  estimate  to  provide  a  new  system.  Operations 
and  maintenance  would  probably  be  performed  by  personnel  from  the  Bureau  of 
Electricity  and  Telecommunications  (BET).  However,  the  department  would  solicit 
competitive  bids  for  the  work.  BET  is  currently  doing  maintenance  on  streetlights  for  the 
department. 

Mr.  Klein  said  that  the  department  would  need  to  find  a  source  of  firm  power  before  the 
City  could  commit  to  this  contract. 

On  motion  of  Commissioner  Werbe,  seconded  by  Commissioner  Normandy.  Resolution 
No.  94-0202  was  unanimously  adopted. 


******************************* 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:  6:12  P.M. 


Romaine  A.  Boldridge 
Secretary 


94-150 


t^DLn-^  u  I      I  ICS  i^orvmnioaiuni 

Crri'  AND  COUNTY  OF  i^N  FRANCISCO 


RESOLUTION  No. 


94-0202 


WHEREAS,    Hetch  Heichy  staff  has  been  in  discussions  with  National  Park 
Service  staff  for  almost  a  year  regarding  the  possibilities  of  operating  the  existing 
distribution  system  at  the  Presidio  for  the  purposes  of  facilitating  the  transition  to  a 
National  Park;  and 

WHEREAS,  The  National  Park  Service  issued  on  July  5.19^4.  a  request  for 
proposal  for  the  construction  of  a  12  kV  distribution  system  and  a  ten  year  contract  for 
the  operations  and  maintenance  of  the  system  and  the  supply  of  electrical  energy  to 
the  occupants  of  the  Presidio  National  Park;  and 

WHEREAS,    On  March  X,  1994  the  PUC  adopted  a  resolution  94-0066 
authorizing  the  General  Manager  to  submit  a  proposal  to  serve  the  Presidio  at  cost; 
and 

WHEREAS,    Subsequently  the  Board  of  Supervisors  adopted  Resolution 
389-94  on  May  5.  1994  stating  that  the  City  should  aggressively  pursue  the  work  on 
the  basis  of  serving  only  the  actual  National  Park  Service  load  at  cost  and  the  balance 
of  the  tenants  at  commercial  rates;  and 

WHEREAS,  This  Commission  has  been  briefed  on  a  proposal  prepared  in 
accordance  with  the  Board  of  Supervisors  Resolution  and  tlnds  it  acceptable;  now 
therefore  be 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  to  submit 
a  proposal  to  the  National  Park  Service  consistent  with  the  Board  of  Supervisors 
policy  resolution  3X9-94. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

AUGUST  3J994- 

// 


Secretary,  Public  Utilities  Commmsion 


ANSON  B.  MORAN 
General  Manager 


Mayor 


FRANK  M.  JORDAN 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


HETCH  HETCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPARTMENT 


August  4,  1994 


NOTICE  OF  EXECUTIVE  SESSION 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  will  meet  in  Executive 
Session  following  the  regular  meeting  on  Tuesday.  August  9,  1994,  in  Room  287,  City  Hall, 
San  Francisco,  California  to  discuss  attorney-client  matters  pursuant  to  Government  Code 
Section  54956.9  (a)  and  (b)  and  Charter  Section  3.500  (0(2): 

CONFERENCE  WITH  LEGAL  COUNSEL 
Existing  Litigation: 

Federal  Energy  Regulatory  Commission  (FERC)  Project  No.  2299. 


287  CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  •  (4151554-7316  •  FAX  (415)  554-7470 


Romaine  A.  Boldridge 
Secretary 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
August  9,  1994 

COMMISSIONERS 
Morton  Miller,  President 
E.  Dennis  Normandy,  Vice  President 
Marion  E.  Otsea 
Yasin  (Sal)  Salma 
Robert  K.  Werbe 


DEPARTMENTS 
Water  Department 
Hetch  Hetchv 


BUREAUS 
Engineering;  and  Construction  Management 
Information  Systems 
Personnel  and  Training 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


94-151 


Call  to  Order: 


2:06  p.m. 


Present: 


President  Morton  Miller,  Vice  President  E.  Dennis  Normandy, 
Commissioner  Marion  E.  Otsea,  Commissioner  Yasin  (Sal)  Saima', 
Commissioner  Robert  K.  Werbe 


On  motion  of  Commissioner  Normandy,  seconded  by  Commissioner  Otsea.  the  Minutes  of 
the  Regular  Meeting  of  July  26,  1994  were  approved. 


On  motion  of  Commissioner  Normandy,  seconded  by  Commissioner  Werbe,  the  Minutes  of 
the  Special  Meeting  of  August  3,  1994  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


RESOLUTION 
NO. 


94-0203 


HH 


On  motion  of  Commissioner  Salma.  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

Requesting  the  Board  of  Supervisors'  approval  for  Hetch  Hetchy 
Water  &  Power's  memberships  in  California  Rural  Water 
Association  and  the  Western  Systems  Coordinating  Council. 


VOTE:  AYES 


Miller,  Normandy.  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Salma.  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted; 

94-0204  HH       Authorizing  the  General  Manager  of  Public  Utilities  to  execute  the 

eighth  amendment  to  the  agreement  with  JRP  Historical  Consulting 
Services,  formerly  Jackson  Research  Projects,  for  "as  needed" 
historical  consulting  services,  increasing  the  contract  amount  by 
$80,000  for  a  total  not  to  exceed  $652,240. 

VOTE:  AYES    -    Miller,  Normandy.  Otsea.  Salma.  Werbe 


94-152 


On  motion  of  Commissioner  Salma.  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0205  UEB      Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to 

execute  Amendment  No.  1  to  the  professional  services  agreement 
with  Archaeological  Services.  Inc.  for  Cultural  Resources 
Investigations  for  the  Early  Intake  Septic  System  Rehabilitation 
Project,  extending  the  contract  completion  date  by  one  year  to 
September  30,  1995. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea.  Salma,  Werbe 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0206  UEB      Accepting  the  work  performed  under  the  Water  Department 

Contract  WD-2083,  San  Antonio  Pump  Station  -  Purchase  of 
Outdoor  Power  Control  Centers,  as  satisfactonly  completed: 
approving  Contract  Modification  No.  2,  increasing  the  contract 
amount  from  $344,401.97  to  $359,049.62;  and  authorizing  final 
payment  in  the  amount  of  $14,647.65  to  Controlled  Power  Ltd. 

VOTE:  AYES    -    Miller,  Normandy.  Otsea.  Salma,  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0207  UEB     Awarding  San  Francisco  Water  Department  Contract  No.  WD-21 50. 

8-Inch  Ductile  Main  Installation  in  23rd  Street  between  Mission 
Street  and  Potrero  Avenue,  and  16-Inch  Feeder  Main  Installation 
in  Shotwell  between  23rd  and  21st  Streets,  in  the  amount  of 
$374,600.00  to  Uniacke  Construction,  Inc. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0208  BPT      Ratifying  and  approving  the  Non  Civil  Service  and  temporary 

appointments  and  removals  made  by  the  General  Manager  of 
Public  Utilities  for  the  month  of  June  1994. 

VOTE:  AYES    -    Miller.  Normandy.  Otsea.  Salma.  Werbe 


94-153 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Otsea,  the  following  resolution  was  adopted: 

94-0209  WD       Authorizing  the  General  Manager  of  Public  Utilities  to  execute  the 

ll-WARN  Omnibus  Mutual  Aid  Agreement  governing  procedures  for 
mutual  assistance  between  water  agencies  in  times  of 
emergencies. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea,  Satma,  Werbe 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


REPORT  OF  THE  GENERAL  MANAGER 

Anson  B.  Moran,  General  Manager,  Public  Utilities  Commission  reported  that  Hetch  Hetchy 
submitted  its  bid  to  the  National  Park  Service  to  provide  power  to  The  Presidio. 

Mr.  Moran  reported  that  City  Hall  would  be  closed  for  seismic  retrofit  at  the  end  of  this  year. 
He  noted  that  PUC's  administrative  office  would  be  relocated  to  1 155  Market  Street  and  that 
staff  was  planning  to  use  the  big  conference  room  on  the  4th  Floor  to  hold  the  meetings  of 
the  Public  Utilities  Commission. 


94-154 


Item  No.  10:  Review  of  water  rights  challenges  as  they  relate  to  the  Federal  Energy 
Regulatory  Commission  (FERC),  the  Bay  Delta  Hearings,  the  Environmental  Protection 
Agency  (EPA),  and  the  Central  Valley  Project  Improvement  Act  (CVPIA). 

Thomas  Berliner,  Utilities  General  Counsel,  discussed  the  background  of  the  proceedings  of 
the  Federal  Energy  Regulatory  Commission  and  the  Bay  Delta  Heanngs.  He  discussed  in 
detail  issues  related  to  these  hearings  using  maps  and  charts.  Before  the  drought,  staff 
presumed  the  department's  firm  yield  of  water  from  the  river  was  400  MGD.  With  the 
assistance  of  a  consultant,  data  was  recalculated  and  the  firm  yield  was  found  to  be  240  to 
245  MGD.  The  demand  is  over  270  MGD.  Currently,  this  is  the  fourth  driest  year  of  record. 

Regarding  the  Bay  Delta  Hearings,  Mr.  Berliner  said  that  the  court  had  required  the  State 
Water  Resources  Control  Board  to  look  at  water  systems  outside  of  the  State  Water  Project, 
such  as  San  Francisco's,  to  see  whether  they  should  be  required  to  contribute  to  the  water 
quality  in  the  delta.  The  hearings  will  reconvene  and  consider  this  issue. 

Regarding  the  Federal  Energy  Regulatory  Commission  (FERC)  proceedings  and  the  City's 
responsibility  to  release  water  for  fish.  FERC  referred  this  matter  to  a  federal  mediation 
process  which  is  due  to  begin  in  the  next  few  months. 


THEREUPON,  THE  MEETING  ADJOURNED  TO  AN  EXECUTIVE  SESSION  AT  4:13  P.M.. 


EXECUTIVE  SESSION 


The  Public  Utilities  Commission  met  in  Executive  Session  from  4:20  p.m.  to  5:20  p.m.,  to 
confer  with  legal  counsel  regarding  an  existing  litigation,  Federal  Energy  Regulatory 
Commission  (FERC)  Project  No.  2299.  pursuant  to  Government  Code  Section  54956,9  (a) 
and  (b)  and  Charter  Section  3.500  (f)  (2).    No  action  was  taken  by  the  Commission. 


******•*****••••******•**** 


Romaine  A.  Boldridge 
Secretary 


94-155 


^<      IC  UTILrriES  COMMISSIOlT 

CrT>  AND  COUNTY  OF  SAN  FRANCISCO 


ReSOLUT,ONNo._14-0201 


WHEREAS,  Hetch  Hetchy  Water  and  Power's  membership  in  organizations  concerned  with  influencing 
water  policy  development  and  management  is  vital  to  protecting  City  water  rights,  and 

WHEREAS.  Hetch  Hetchy  water  and  Power  desires  to  join  the  California  Rural  Water  Association  as 
part  of  it's  efforts  to  protect  City  water  rights,  and 

WHEREAS,  The  Western  Systems  Coordinating  Council  (WSCC)  is  comprised  of  most  utilities  in  the 
Western  United  States  and  promulgates  regulations  pertaining  to  the  bulk  power  transmission  systems  of  the 
Western  United  States;  and 

WHEREAS,  Hetch  Hetchy  desires  to  join  the  WSCC  to  insure  that  our  interests  are  protected  in  the 
development  of  these  regulations;  and 

WHEREAS,  Effective  participation  in  the  bulk  power  market  represents  a  significant  percentage  of  Hetch 
Hetchy's  net  power  revenue  and  WSCC  participation  is  required  to  protect  our  interests  and  stay  current  on 
industry  practices,  and 

WHEREAS.  Funding  for  these  memberships  is  available  in  the  FY  94/95  operating  budget,  now, 
therefore ,  be  it 

RESOLVED,  That  the  Commission  hereby  request  that  the  Board  of  Supervisors  approve  the 
membership  of  Hetch  Hetchy  Water  and  Power  in  the  Western  Systems  Coordinating  Council  and  the  California 
Rural  Water  Association  and  that  the  Administrative  Code  Section  16.6-5  be  modified  to  reflect  these 
memberships. 


HO 11406 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST  91994 


Secretary,  Public  Utilities  Commission 


CrTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  . 


94-0204 


WHEREAS,    By  Resolution  No.    89-0305    (November  11,    1989)    on  the 
recommendation  of  the  City  Attorney,   the  Public  Utilities  Commission 
entered  into  a  contract  with  Jackson  Research  Projects,   now  JRP 
Historical  Consulting  Services   (JRP) ,   for  the  purpose  of  providing 
professional  historical  consulting  and  archiving  services  related  to 
the  Hetch  Hetchy  Project  and  for  research  and  analysis  of  San 
Francisco ' s  water  rights ;  and 

WHEREAS,   By  Resolution  No.   90-0309  the  Commission  extended 
the  contract  completion  date  to  December  31,    1995  in  response  to 
requests  for  additional  work  by  the  City  Attorney  concerning  the 
City's  relationship  with  the  Modesto  and  Turlock  Irrigation 
Districts  and  the  gathering  of  materials  related  to  the  Spring 
Valley  Water  Company  and  other  tasks  as  required ;  and 


WHEREAS,   The  City  Attorney  has  recommended  that  JRP  be 
retained  on  an  as-needed  basis  to  perform  historical  consulting 
services  and  research,   and  to  continue  maintaining  and  gathering 
materials  related  to  the  history  of  Hetch  Hetchy  Water  and  Power  and 
the  San  Francisco  Water  Department;  and 

WHEREAS,   The  additional  cost  to  continue  the  services  of  JRP 
through  the  end  of  fiscal  year  1994-95  is  $80,000;  and 

WHEREAS,  The  funding  for  this  work  will  be  available  in  Hetch 
Hetchy 's  1994-95  operating  budget ;  now ,   therefore ,   be  it 

RESOLVED,  That  the  Commission  authorizes  an  additional 
$80 , 000  to  cover  the  work  to  be  performed  by  Jackson  Research 
Projects  during  FY  94/95,    for  total   funding  not  to  exceed  $652,240; 
and,   be  it 

FURTHER  RESOLVED,   That  the  Commission  hereby  authorizes  the 
General  Manager  of  the  Public  Utilities  Commission  to  execute  the 
Eighth  Amendment  to  the  Agreement  with  JRP  Historical  Consulting 
Services . 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.    ,  AUGUST  91994 

at  Its  meeting  of  _  


Orv  AND  COUNTY  OF  SAN  FRANCISCO 


94-0205 

RESOLUTION  No. 


WHEREAS.  By  Resolution  No.  92-0373,  the  Public  Utilities 
Commission  authorized  the  Manager  of  the  Util i ties  Engineering 
Bureau  to  execute  a  professional  services  agreement  with 
Archaeological  Services,  Inc.  to  perform  cultural  services 
investigations  in  conjunction  with  the  Early  Intake  septic  system 
rehabilitation  project;  and 

WHEREAS,  Due  to  delays  by  the  National  Forest  Service  in 
issuing  the  special  use  permit  necessary  to  perform  archaeological 
field  investigations,  the  completion  date  of  the  Agreement  needs  to 
be  extended;  now,  therefore  be  it, 

RESOLVED,  That  the  Manager  of  the  Util i ties  Engineering 
Bureau  is  authorized  to  execute  Amendment  No.  1  to  the  Professional 
Services  Agreement  with  Archaeological  Services,  Inc.  for  Cultural 
Resources  Investigations  for  the  Early  Intake  Septic  System 
Rehabil itation  Project,  extending  the  completion  date  of  the 
Agreement  by  one  year  to  September  30,  1995. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  AUGUST  91??4  


Secretary.  Public  Utilities  CommtSsion 


PU8LIU  U I ILI I  lt:5  l^MIV1IS>S>IUra 

CfT>  AND  COUNTY  OF  SAN  FRANCISCO 


«.^,„.n..„  94-0206 


RESOLVED.  That  this  Commission  accepts  the  work  performed  under 
Contract  WD-2083.  San  Antonio  Pump  Station  -  Purchase  of  Outdoor 
Power  Control  Centers,  as  satisfactorily  completed,  approves  Contract 
Modification  No.  2,  increasing  the  contract  amount  from  $344,401.97  to 
$359,049.62,  and  authorizes  final  payment  in  the  amount  of  $14,647.65 
to  Controlled  Power  Ltd. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  AUGUST  91994 


Secretary.  Public  Utilities  CommKsion 


CfTY  AND  COUhfTY  OF  SAN  FRANCISCO 


„  94-0207 

No.  


WHEREAS,  Bids  for  San  Francisco  Water  Department  Contract  No.  WD-2150,  8-Inch  Ductile  Main 
Installation  in  23rd  Street  between  Mission  Street  and  Potrero  Avenue  and  16-Inch  Feeder  Main 
Installation  in  Shotwell  Street  between  23rd  and  21st  streets  were  received  and  opened  publicly  on  June 
14,  1994;  now,  therefore,  be  it 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department  Contract  No. 
WD-2150,  8-Inch  Ductile  Main  Installation  in  23rd  Street  between  Mission  Street  and  Potrero  Avenue, 
and  16-Inch  Feeder  Main  installation  in  Shotwell  Street  between  23rd  and  21st  Streets  in  the  amount 
of  $374,600.00  to  Uniacke  Construction,  Inc.  5698  Diamond  Heights  Boulevard,  San  Francisco,  CA 
94131,  the  lowest  responsive  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST      9 1994 

at  its  meeting  of  -y*  — —  


Secretary.  Public  Utilities  Commission 


PUBLIC  untmES  commission" 


RESOLUTION  No. 


94-0208 


WHEREAS,  under  the  authority  of  Charter  Section  3.501, 
the  General  IVfenager,  PUC  is  authorized  to  make  Non  Civil  Service 
and  Teirporary  appointments  and  reinovals  therefron  subject  to  the 
approval  of  the  PUC;  and 


WHEREAS,  such  appointments  and  removals  have  been 
ordered  by  the  General  IXbnager,  PUC;  and 


WHEREZiS,  the  General  IVbnager,  PUC,  has  requested 
camdssion,  ratification  and  approval  of  such  appointments  and 
reinovals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Ccmnnissian  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointments  and  removals  for  the  month  of  June,  1994. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST.      9j994   ^ 


Secretary,  Public  Utilities  Commmsion 


^DBLIC  UTILmES  COMMISSIOW^ 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.        94  0209 


WHEREAS,  the  California  Office  of  Emergency  Services,  the 
Department  of  Water  Resources  and  the  Utility  Policy  Committee  have 
recommended  the  establishment  of  a  plan  to  facilitate  and  encourage 
Mutual  Aid  Agreements  between  water  agencies;  and 

WHEREAS,  the  Water  Agency  Response  Network  (II-WARN)  has 
been  created  to  provide  a  forum  for  the  development  of  Mutual  Aid 
Agreements  between  water  agencies  in  Del  Norte,  Humboldt,  Lake, 
Marin,  Mendocino,  Napa,  Solano,  Sonoma,  Alameda,  Contra  Costa,  San 
Francisco,  San  Mateo,  Monterey,  San  Benito,  Santa  Clara  and  Santa 
Cruz  counties ;  and 

WHEREAS,  II-WARN  has  prepared  an  Omnibus  Mutual  Aid 
Agreement  dated  April  30 ,  199  3 ,  which  sets  forth  the  mutual 
covenants  and  agreements  for  water  agencies  to  provide  mutual 
assistance  to  one  another  in  times  of  emergency;  and 

WHEREAS,  the  San  Francisco  Water  Department  has 
determined  that  it  would  be  in  its  best  interests  to  enter  into  the 
II  WARN  Agreement  setting  forth  procedures  and  responsibilities  of 
water  agencies  whenever  emergency  personnel,  equipment  and  facility 
assistance  is  provided  from  one  agency  to  another ;  and 

WHEREAS,  such  an  agreement  is  in  accord  with  the 
California  Emergency  Services  Act  set  forth  in  Title  2,  Division  1, 
Chapter  7  (Section  8  5  50  et  seq. )  of  the  Government  Code  and 
specifically  with  Article  14   (Section  8630  et  seq.)   of  the  Act; 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  the  General  Manager 
of  the  Public  Utilities  Commission  is  hereby  authorized  to  execute 
the  II-WARN  Omnibus  Mutual  Aid  Agreement  governing  procedures  for 
mutual  assistance  between  water  agencies  in  times  of  emergency. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST      9 1994 


at  its  meeting  of  _ 


Secretary,  Public  Utilities  Commission 


>s  .  o 


ANSON  B.  MORAN 
General  Manager 


FRANK  M.  JORDAN 
Mayor 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


HETCH  HETCHY 


WATER  AND  POWER 


SAN  FRANCISCO 


WATER  DEPARTMENT 


August  19.  1994 


NOTICE  OF  EXECUTIVE  SESSION 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  will  meet  in  Executive 
Session  following  the  regular  Commission  meeting  on  Tuesday.  August  23.  1994,  in  Room 
287,  City  Hall,  San  Francisco,  California  to  confer  with  legal  counsel  regarding  the  following 
cases: 


CONFERENCE  WITH  LEGAL  COUNSEL 
Existing  Litigations:  \ 

I.        Hallman  and  Bruce  v.  County  of  Tuolumne,  et.al,  Tuolumne  County  Superior 
Coun  No.  037-421,  pursuant  to  Government  Code  Section  54956.9(a)  and 
Charter  Section  3.500  (f)  (2). 


2.        Service  Employees  International  Union  (SEIU),  Local  790  v.  City  and  County 
of  San  Francisco  Case  No.  962456,  pursuant  to  Government  Code  Section 
54956.9  (a)  and  (b)  and  Charter  Section  3.500  (f)  (2). 


Romaine  A.  Boldridge 
Secretary 


287  CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)554-7316  •  FAX  (415)  554-7470 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
August  23,  1994 

COMMISSIONERS 
Morton  Miller,  President 
E.  Dennis  Normandy,  Vice  President 
Marion  E.  Otsea 
Yasin  (Sal)  Salma 
Robert  K.  Werbe 


DEPARTMENTS 


BUREAUS 


Water  Department 


Engineering  and  Construction  Management 


Hetch  Hetchy 


Information  Systems 


Personnel  and  Training 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


94-156 


Call  to  Order: 


2:11  p.m. 


Present:  President  Morton  Miller.  Vice  President  E.  Dennis  Normandy, 

Commissioner  Marion  E.  Otsea.  Commissioner  Yasin  (Sal)  Salma, 
Commissioner  Robert  K.  Werbe 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner  Salma,  the  Minutes  of 
the  Regular  Meeting  of  June  9  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


RESOLUTION 
NO. 


On  motion  of  Commissioner  Salma.  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0210  UEB      Accepting  the  work  performed  under  San  Francisco  Water 

Department  Contract  No.  WD-2100.  8-Inch  Ductile  Iron  Main 
Installation  in  Treat  Avenue  between  20th  and  28th  Streets,  as 
satisfactorily  completed:  approving  credit  contract  Modification  No. 
1  in  the  amount  of  $3,995.00;  and  authorizing  final  payment  in  the 
amount  of  $19,409.00  to  the  contractor,  E.  Mitchell.  Inc. 

VOTE:  AYES    -    Miller,  Normandy.  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Salma.  the  following  resolution  was  adopted: 

94-021 1  UEB     Authorizing  bid  call  for  San  Francisco  Water  Department  Contract 

No.  WD-2178,  Cleaning  of  Sunset  Reservoir  (North  Basin). 

VOTE:  AYES    -    Miller,  Normandy,  Otsea,  Salma,  Werbe 


94-157 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Salma,  the  following  resolution  was  adopted: 

94-0212  HH       Authorizing  the  General  Manager  of  Public  Utilities  to  apply  for. 

accept  and  expend  $100,000  in  grant  funding  from  the  U.S. 
Department  of  Energy  and  the  Urban  Consortium  Energy  Task 
Force  to  support  the  department's  energy  management  activities. 

VOTE;  AYES    -    Miller,  Normandy,  asea,  Salma,  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0213  HH       Adopting  the  City  and  County  of  San  Francisco  Public  Utilities 

Commission's  Policy  on  Street  Lighting. 

VOTE:  AYES    -    Miller.  Normandy,  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Otsea,  the  following  resolution  was  adopted: 

94-0214  WD       Authorizing  the  General  Manager  of  the  San  Francisco  Water 

Department  to  execute  a  Memorandum  of  Understanding  with  the 
State  Department  of  Fish  and  Game  to  conduct  a  wild  pig  control 
program  on  Alameda  Creek  watershed  lands  for  the  protection  of 
watershed  lands. 

VOTE:  AYES    -    Miller.  Normandy,  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Werbe.  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0215  WD      Authorizing  the  General  Manager  of  the  Water  Department  to 

submit  an  amendment  to  Ordinances  185-91  and  346-91  to  the 
Board  of  Supervisors  that  would  allow  owners  of  residential 
buildings  in  San  Francisco  an  exemption  from  the  requirement  to 
install  low-flow  showerheads  in  residential  buildings  under  certain 
conditions. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea.  Salma,  Werbe 


94-15X 


On  motion  of  Commissioner  Werbe.  seconded  by  Commissioner 
Otsea,  the  following  resolution  was  adopted: 

94-0216  WD       Authorizing  the  General  Manager  of  the  San  Francisco  Water 

Department  to  submit  an  amendment  to  Ordinance  359-91  that 
would  allow  hospitals  and  other  health  facilities  an  exemption  from 
the  requirement  to  install  aerators  with  flow  resthctors  on  all 
faucets. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea,  Salma,  Werbe 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


*************************** 


ANNOUNCEMENT  OF  EXECUTIVE  SESSION 


Romaine  Boldridge,  Commission  Secretary  announced  thatthe  Commission  met  in  executive 
session  immediately  after  the  regular  meeting  on  Tuesday,  August  9, 1 994  regarding  Federal 
Energy  Regulatory  Commission  (FERC)  Project  No.  2299  and  that  no  action  was  taken  by 
the  Commission. 

Commissioner  Normandy  made  a  motion,  seconded  by  Commissioner  Otsea.  not  to  disclose 
the  discussion  during  the  Executive  Session.  The  motion  passed  unanimously. 


INTRODUCTION  OF  NEW  BUSINESS  BY  COMMISSIONERS: 

Commissioner  Normandy  directed  that  the  General  Manager  of  Public  Utilities  submit  a 
preliminary  report  to  the  Commission  in  30  days  and  every  six  months  thereafter  about  the 
actions  the  Water  Department  was  pursuing  concerning  the  recommendations  made  in  the 
Budget  Analyst's  audit  report  of  the  Water  Department. 

Commissioner  Salma  inquired  about  the  involvement  of  the  Water  Department  in  the  Geneva 
Towers  water  quality  issue.  John  P.  Mullane,  General  Manager  of  the  Water  Department, 
stated  that  he  had  written  the  Deputy  Director  of  the  Department  of  Public  Health  offering  to 
provide  various  types  of  assistance  to  the  Health  Department  to  address  the  problem.  Mr. 
Mullane  stated  that  the  Water  Department  would  be  taking  its  own  samples  of  the  water  on 
the  City's  side  of  the  meter. 


94-159 


REPORT  OF  THE  GENERAL  MANAGER 


Anson  B.  Moran,  General  Manager  of  Public  Utilities,  reported  that  Hetch  Hetcliy  was  in  the 
competitive  range  in  the  bid  to  provide  pov^/er  to  The  Presidio.  Larry  Klein,  Deputy  General 
Manager,  Hetch  Hetchy  Water  and  Power,  stated  that  staff  would  be  responding  to  the 
additional  information  requested  by  the  National  Park  Service  and  would  meet  with  them  the 
following  week. 


NOTE:  Item  No.  11  on  the  Regular  Calendar  was  taken  out  of  order. 


Item  No.  (11):  Presentation  reviewing  the  water  supply  situation. 

Larry  Klein,  Deputy  General  Manager,  Hetch  Hetchy  Water  &  Power,  used  an  overhead 
projector  to  show  graphs  of  the  water  supply  situation  at  Hetch  Hetchy.  Mr.  Klein  stated  that 
in  a  normal  year,  the  City  gets  enough  water  through  the  Hetch  Hetchy  watershed  to  fill  the 
reservoir  twice  over.  In  drought  years,  the  City  gets  very  little  water.  During  the  five-year 
drought  1987-1992.  the  entitlement  of  the  City  was  800,000  acre  feet  of  water  while  the 
districts  got  4.6  million  acre  feet.  This  entitlement  means  that  the  City  is  getting  one  year 
supply  of  water  and  the  districts  are  getting  four  years  supply.  He  stated  that  this  is  the 
reason  Hetch  Hetchy  operates  differently  from  other  districts. 

Mr.  Klein  explained  the  safe  yield  of  the  Hetch  Hetchy  system  as  the  amount  of  water  that 
could  be  delivered  over  a  period  of  drought  and  reach  a  zero  balance  at  the  end  of  the 
period.  Hetch  Hetchy's  safe  yield  is  240  million  gallons  a  day. 

Mr.  Klein  stated  that  there  would  be  no  rationing  this  year  because  the  City  met  its  non- 
rationing  criteria  and  there  is  enough  water  stored  to  avoid  rationing. 

John  Mullane,  General  Manager  of  the  Water  Department  stated  that  85%  of  the  water 
supply  comes  from  Hetch  Hetchy  and  15%  comes  from  local  reservoirs.  He  said  that  there 
was  not  enough  water  to  meet  the  demands.  He  pointed  out  that  there  was  a  long  drought 
in  recent  years  and  we  anticipate  other  droughts  in  the  future. 

Mr.  Mullane  said  that  to  augment  the  water  supply,  the  department  is  looking  at  increased 
conservation  activities,  development  of  the  groundwater  basin  in  San  Francisco,  initiation  of 
recycling  efforts  in  conjunction  with  the  Clean  Water  Program,  moving  reclaimed  waste  water 
to  the  San  Joaquin  Valley,  conjunctive  use  and  purchases  and  exchanges. 

Mr.  Mullane  described  a  brief  description  of  the  Best  Management  Practices  (BMP's)  as  listed 
by  the  State. 


94-160 


Mr.  Mullane  talked  about  the  toilet  rebate  program  by  which  owners  of  multi-family  residential 
housing  units  could  receive  a  $75  rebate  for  installing  two  low  flow  toilets.  He  stated  that  the 
Water  Department  would  implement  a  two-tier  billing  system  effective  March  1,  1995, 
whereby  those  who  do  not  upgrade  their  toilets  would  be  billed  50%  higher  than  the  regular 
billing  rate.  The  department  would  undertake  a  stepped  up  information  program  within  the 
next  six  months  on  this  program. 

Christine  Morioka,  Manager.  Water  Department  Resource  and  Planning  Division,  discussed 
the  integrated  resource  planning  process  as  a  way  to  approach  the  water  supply  problem. 

Ms.  Morioka  stated  that  the  department  is  working  with  the  Department  of  Public  Works  in 
the  preparation  of  a  master  plan  for  reclaimed  water  and  another  master  plan  for  ground 
water.  The  ground  water  master  plan  would  consider  non-potable  and  potable  uses. 


Item  No.  flO):  To  consider  comments  to  be  submitted  in  association  with  California  Urban 
Water  Agencies  (CUWA)  and  other  agencies  to  the  State  Water  Resources  Control  Board 
(SWRCB)  regarding  the  proposed  Bay/Delta  water  quality  standards. 

Thomas  C.  Berliner,  Utilities  General  Counsel,  gave  a  presentation  regarding  the  water 
quality  standards  being  proposed  by  the  City  in  conjunction  with  the  California  Urban  Water 
Agencies  (CUWA)  to  the  State  Water  Resources  Control  Board.  The  State  Board 
recommended  estuarine  habitat  standards  to  protect  the  water  quality  in  the  Bay  Delta 
estuary  and  protect  the  beneficial  uses  of  water.  CUWA  was  proposing  that  the 
measurement  of  salinity  content  of  water  in  the  Delta  estuary  be  two  parts  per  thousand. 
CUWA  was  also  proposing  that  the  State  measure  compliance  of  entrapment  zone  location 
be  based  on  hydrological  patterns.  Mr.  Berliner  discussed  the  importance  of  upstream 
location  of  entrapment  zone.  Another  proposal  of  CUWA  was  a  concept  of  mitigation  credits 
that  would  allow  water  agencies  to  exchange  water  for  non-  water  solutions.  CUWA  was 
also  recommending  establishment  of  a  comprehensive  monitoring  program  to  ensure 
effectiveness  of  the  estuarine  habitat  standards. 

Commissioner  Otsea  referred  to  a  project  done  by  the  Estuarian  Institute,  a  joint  venture  of 
the  United  States  Government  and  the  State  of  California,  which  is  identical  to  the  monitoring 
program  proposed  by  CUWA.  She  suggested  incorporating  the  Institute  by  reference,  in  the 
comments  that  would  be  submitted  to  the  State  Board  regarding  the  monitonng  program. 
Mr.  Berliner  stated  that  they  planned  to  submit  more  data  to  the  State  Board  and  had 
suggested  that  the  Board  hold  the  record  open  until  October  28.  1994  when  staff  could  add 
more  information  regarding  the  monitoring  program. 


■*■•*•«*'**' 


94-161 


THEREUPON,  THE  MEETING  WAS  ADJOURNED  TO  AN  EXECUTIVE  SESSION:  4:40 


p.m. 


******  Alt' *************  ****** 


EXECUTIVE  SESSION 

The  Public  Utilities  Commission  met  in  executive  session  immediately  following  the  meeting 
from  4:45  p.m.  to  5:50  p.m.  to  confer  with  legal  counsel  regarding  two  existing  litigations: 
Hallman  and  Bruce  v.  County  of  Tuolumne,  et.al.,  Tuolumne  County  Superior  Court  No.  037- 
421 ;  and  Service  Employees  International  Union  (SEIU),  Local  790  v.  City  and  County  of  San 
Francisco  Case  No.  962456.  No  action  was  taken  by  the  Commission. 


Romaine  A.  Boldridge 
Commission  Secretary 


94-162 


r  SAN  FRANCISCO 

94-0210 


pi 

crrv  AND  COUNTY  of  san  francisco 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San 
Francisco  Water  Department  Contract  No.  WD-2100,  8-Inch  Ductile  Iron  Main 
Installation  in  Treat  Avenue  between  20th  and  28th  Streets,  as  satisfactorily 
completed;  approve  credit  Contract  Modification  No.  1  in  the  amount  of  $3,995.00; 
and  authorizes  final  payment  in  the  amount  of  $19,409.00  to  the  Contractor,  E. 
Mitchell,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    ,  AUGUST   2  3  1994 

at  Its  meeting  of    


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSIOT^ 

CTTT  AND  COUNT>  OF  SAN  FRANCISCO 


RESOLUTION  No.  ^  ^ 


WHEREAS.  The  San  Francisco  Water  Department  has  emptied  the  north  basin  of  the  Sunset 
Reservoir  for  maintenance  purposes,  and  has  taken  and  sent  samples  of  accumulated  sediments  at  the 
bottom  of  said  north  basin  to  a  private  laboratory  for  analysis;  and 

WHEREAS,  Analysis  of  said  samples  has  determined  that  the  materials  which  constitute  the 
accumulated  sediments  are  non-toxic  and  safe  for  disposal  in  a  general  landfill;  and 

WHEREAS,  The  San  Francisco  Water  Department  has  determined  that  there  is  a  significant 
volume  of  accumulated  sediments  in  the  north  basin  of  the  Sunset  Reservoir,  and  that  the  Department 
can  more  efficiently  clean  said  basin  by  washing  down  its  side  walls  using  its  own  forces  and 
equipment,  then  retaining  a  contractor  accustomed  to  doing  hydrovac  cleaning  of  large  container  areas 
to  remove  all  accumulated  sediment;  and 

WHEREAS,  The  Department  has  prepared  contract  documents  for  competitive  bidding  on  the 
cleaning,  removing,  and  disposal  of  said  accumulated  sediments;  and 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that  the  work  which  is 
the  subject  of  this  resolution  has  been  determined  by  the  PUC  Environmental  Office  to  be  a  ministerial 
act  and  therefore  not  subject  to  environmental  review;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  the  final  specifications  and  authorizes  Bid 
Call  for  San  Francisco  Water  Department  Contract  No.  WD-2178,  Cleaning  of  Sunset  Reservoir 
(North  basin). 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meetin,  of  AUGUST    2  3  1994 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CtTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0212 

RESOLUTION  No.  


WIIFREAS.  The  Uniletl  Slates  Department  of  Hnergy.  under  a  proposal  of  the  Hnergy 
Task  Force  of  the  Urban  C  onsortium  for  Technology  Initiatives,  has  made  funds  available  for 
energy  management  programs  in  large  urban  governments,  and  San  I-rancisco  has  been  a 
continuing  participant  in  Consortium  work;  and 

WIIBREAS,  the  Board  of  Supervisors  has  previously  authorized  both  the  Mayor's  Office 
and  (he  Bureau  of  Energy  Conservation  to  apply  for.  accept  and  expend  funds  from  the  Urban 
Consortium  for  energy  management  activities  (Board  Resolutions  //675-8I.  #881-82.  //778-84. 
W84i)-85.  //%7-86.  //39-88,  WO-88.  #898-89,  #81-91.  and  #929-92,  and  #814-93;  and 

WI!FRI:AS,  the  City  has  prepared  and  approved  an  Energy  Element  to  the 
Comprehensive  Plan  of  the  City  and  County  of  San  Francisco  which  in  part,  calls  for  the 
establishmenl  of  an  energy  management  program  for  the  City's  municipal  sector;  and 

WHEREAS,  the  Bureau  of  Energy  Conservation  is  working  lo  assess  llie  economic  and 
technical  merits  of  various  programs  lo  reduce  energy  operating  costs  lo  end  users;  now, 
IHFREl'ORi:,  be  it 

RESOLVED,  that  Ihe  Genera!  Manager  of  the  Public  Utilities  Commission  be  authorized 
tt>  apply  for.  accept  and  expend  $100,000  in  grant  funding  from  the  U.S.  Department  of  F.nergy 
and  Ihc  I  )rban  Consortium  (through  its  fiscal  agent,  the  City  of  Chicago)  lo  continue  it's  energy 
management  activities. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeHn,  of  AUGUST     2  3  1994 


Secretary,  Public  Utilities  Commissfbn 


94-0213 

RESOLUTION  No.  


WHEREAS,   Under  Section  3.591  of  the  Charter  it  is  the 
responsibility  of  the  Public  Utilities  Conunission  to  provide 
adequate  lighting  for  the  streets  of  the  City  and  County;  and 

WHEREAS,   Recently  there  has  been  an  increased  interest  in 
obtaining  post  top  fixtures  for  specific  local  neighborhoods;  and 

WHEREAS,   There  is  a  potential  for  a  proliferation  on  the 
streets  of  pole  and  luminaire  types  that  result  in  higher  repair 
and  replacement  costs ;  and 

WHEREAS,   Public  Utilities  Commission  Resolution  93-0172 

adopted  a  policy  advocating  the  use  of  High  Pressure  Sodium  Vapor 

(HPSV)    lights  as  a  preferred  lighting  source  for  all  public 
outdoor  lighting  facilities;  and 

WHEREAS,   For  lighting  in  urban  areas,   experience  has  shown 
that  overhead,   cobra  type  fixtures  are  the  most  cost  efficient 
way  to  deliver  light  to  the  surface  of  the  streets  and  roadways; 
and 

WHEREAS,   Overhead  fixtures  are  superior  to  post  top  fixtures 
in  alleviating  problems  associated  with  shading  by  trees,  and 
light  intrusion  into  adjacent  structures;  and 

WHEREAS,   Staff  has  proposed  a  policy  that  the  preferred 
method  of  street  lighting  is  through  the  use  of  overhead,  cobra 
head  type  fixtures  and,  where  practicable,   every  effort  shall  be 
made ,   by  joint  use  with  other  agencies ,   to  utilize  a  minimum 
number  of  poles  on  a  street;  and 

WHEREAS,  Exceptions  are  available  for  neighborhoods  desiring 
post  top  fixtures  and  willing  to  pay  the  additional  capital  costs 
of  such  a  system;  and 

WHEREAS,   Deviations  from  this  Policy  will  require  approval 
of  the  Public  Utilities  Commission;  now,   therefore,   be  it 

RESOLVED,   The  PUC  adopts  the  City  and  County  of  San 
Francisco  Public  Utilities  Commission's  Policy  on  Street  Lighting 
dated  August  23,  1994. 


H030129 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     ,  AUGUST    2  3  1994 

at  Its  meeting  of  — ^    


Secretary,  Public  Utilities  Cvmm^sion 


city  and  County  of  San  Francisco 
Public  Utilities  Commission 
POLICY  ON  STREETLIGHTING 
August  23  1994 


It  is  the  policy  of  the  Public  Utilities  Commission   (PUC)  that 
the  preferred  method  of  street  lighting  is  through  the  use  of 
overhead  fixtures.     Where  practicable  every  effort  shall  be  made, 
by  joint  use  with  other  agencies,   to  utilize  a  minimum  number  of 
poles  on  a  street. 

This  policy  will  be  adhered  to  in  areas  where  streetlighting  is 
to  be  maintained  or  upgraded,  with  the  following  exceptions  with 
respect  to  post  top  fixtures. 

Exceptions  for  Special  Assessment  Districts: 

PUC  staff  will  approve  the  use  of  a  standardized  post  top 
lighting  fixture  and  pole  where  it  can  be  demonstrated 
through  the  formation  of  Lighting  Assessment  Districts,  or 
other  cost  recovery  mechanisms,   that  the  property  owners  are 
prepared  to  pay  the  additional  costs  associated  with  post 
top  fixtures,   including  a  potential  increase  in  the  number 
of  poles  and  wattage  in  order  to  achieve  equivalent  light 
levels.     In  addition,   the  residents  of  the  District  must 
acknowledge  that  the  selection  of  post  top  fixtures  can 
result  in  a  potential  for  more  frequent  tree  trimming,  a 
reduction  in  lighting  levels  at  street  level  due  to  the 
intrinsically  lower  directional  capability  of  post  top 
units,   and  street  light  glare  into  their  homes  and 
businesses . 

All  Other  Areas: 

Deviations  from  this  policy  will  require  the  approval  of  the 
Public  Utilities  Commission. 

The  use  of  non  standard  poles  and  fixtures  in  any  area  will 
require  approval  of  the  PUC  and  the  provision  to  the  City  of  a 
suitable  number  of  spares  for  maintenance  and  replacement  over 
the  life  of  the  project. 

All  changes  to  lighting  fixtures  will  require  a  notice  to 
affected  property  owners  outlining  the  proposed  changes  and 
offering  the  opportunity  for  comments  in  writing,   or  at  a  public 
hearing/meeting  held  at  a  locally  accessible  venue. 


H030129 


PUBLIC  UTILITIES  COMMISSIO 

CITl  AND  CaUNT'r  Jl  :-.'iN  (- H  A N i.  1 '-.r 

94-0214 

RESOLUTION  No.  ^  


WHEREAS,  The  Public  Utilities  Commission  authorized  the  study  of  feral  pigs  by  Resolution  No.  90- 
0118,  and. 


WHEREAS,  This  Commission  accepted  the  findings  of  the  study  by  Resolution  No.  93-0025;  and. 


WHEREAS,  The  Water  Department  have  reviewed  the  altemative  control  measures  suggested  in  the  study 
and  has  delemimed  that  animal  control  through  depredation  is  the  most  effective  and  efficient  method  of 
control  for  the  Alameda  Creek  Watershed  Lands,  and. 


WHEREAS.  The  State  Department  of  Fish  and  Game  has  agreed  that  a  control  program  through 
depredation  is  warranted  in  the  Alameda  Creek  Watershed;  and. 


RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  the  San  Francisco  Water 
Department  to  execute  a  Memorandum  of  Understanding  with  the  State  Department  of  Fish  and  Game  for 
the  purposes  of  controlling  feral  pigs  on  the  Department  watershed  lands  withm  the  Alameda  Creek 
Watershed. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^.     ,  AUGUST    2  3  1994 

at  Its  meeting  of  llz  — — 


Secretary,  Public  Utilities  Commission 


WBLIC  UTILrriES  COMMISSION* 

CrrV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.      94  0215 


WHEREAS,  Ordinances  185-91  and  346-91  require  that  owners  of  single-family  and 
multi-family  buildings  install  low-flow  showerheads,  aerators  with  restrictors  and  retrofit 
devices  in  all  toilets  using  more  than  3.5  gallons  per  flush;  and 

WHEREAS,  These  Ordinances  designate  the  San  Francisco  Water  Department  as  the 
lead  agency  for  implementation  of  the  programs  required  by  these  ordinances;  and 

WHEREAS,  This  Commission  is  the  governing  commission  for  the  San  Francisco 
Water  Department,  and 

WHEREAS,  The  Board  of  Supervisor's  Budget  Committee  has  requested  that  an 
amendment  be  adopted  for  these  ordinances  creating  a  medical  exemption  from  the  low- 
flow  showerhead  requirement  of  these  ordinances,  as  long  as  the  request  for  the  exemption 
is  accompanied  by  a  letter  from  a  licensed  physician;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  the  Water 
Department  to  submit  a  proposed  amendment  to  Ordinances  185-91  and  346-91  that  will 
allow  an  exemption  for  the  requirement  to  install  a  low-flow  showerhead  in  residential 
buildings  if  an  individual  files  with  the  SFWD  a  letter  from  their  licensed  physician 
specifying  a  valid  medical  reason  that  such  a  device  cannot  be  used. 


a:\sfwdU^eso1uti.re5 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meeting  of  AUGUST     2  3  1994 


Secretary,  Public  Utilities  Comrmssion 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  No.       94  0216 


WHEREAS,  Ordinance  359-91  requires  that  owners  of  commercial  buildings  install 
low-flow  showerheads,  aerators  with  flow  restrictors  and  retrofit  devices  in  all  toilets  using 
more  than  3.5  gallons  per  flush;  and 

WHEREAS,  This  Ordinance  designates  the  San  Francisco  Water  Department  as  the 
lead  agency  for  implementation  of  the  programs  required  by  this  ordinance;  and 

WHEREAS,  This  Commission  is  the  governing  commission  for  the  San  Francisco 
Water  Department,  and 

WHEREAS,  Several  hospitals  have  requested  an  exemption  from  the  requirement  of 
installing  aerators  with  flow  restrictors  on  all  faucets  for  public  health  reasons;  now, 
therefore  be  it 

RESOLVED,  That  This  Commission  authorizes  the  General  Manager  of  the  Water 
Department  to  submit  a  proposed  amendment  to  Ordinance  359-91  that  will  allow  an 
exemption  for  hospitals  for  the  requirement  of  installing  aerators  with  flow  restrictors  on  all 
faucets. 


a  ■^s  (wdvrcsolu  ti.coin 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST   2  3  1994 


at  its  meeting  of. 


Secretary,  Public  Utilities  Commission 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


FRANK  M.  JORDAN 
Mayor 

ANSON  B.  MORAN 
General  Manager 


HETCH  HETCHV 
WATER  AND  POWER 


SAN  FRANCISCO 
WAT^R  DEPARTMENT 


September  9,  1994 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  will  meet  in  Executive  Session  immediately  following  the 
regular  Commission  meeting  on  September  13.  1994.  in  Room  287  City  Hall,  San  Francisco, 
CA  in  accordance  with  Government  Code  Section  54957  to  consider  public  employee 
appointments  to  the  positions  of: 

General  Manager.  Hetch  Hetchy  Water  and  Power,  and 
Manager,  Bureau  of  Personnel  and  Training,  PUC. 

The  Commission  will  also  confer  with  legal  counsel  under  Government  Code  Section 
54956.9(b)(1)  and  Charter  Section  3.500(f)(2): 

Anticipated  Litigation:  As  Plaintiff 


Secretary 


287  CITY  HALL  •  SAN  FRANCISCO.  CALIFORNIA  94102  •  (415)554-7316  •  FAX  (415)  554-7470 


CORRECTED 
October  25,  1994 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 


DEPARTMENTS 
Water  Department 
Hetch  Hetchy 


REGULAR  MEETING 

Room  282,  City  Hall 

2:00  P.M. 
September  13,  1994 

COMMISSIONERS 
Morton  Miller,  President 
E.  Dennis  Normandy,  Vice  President 
Marion  E.  Otsea 
Yasin  (Sal)  Salma 
Robert  K.  Werbe 

BUREAUS 
EngiDcering  and  Construction  Management 
Information  Systems 
Personnel  and  Training 

System  Planning  and  Regulatory  Compliance 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


94-163 


Can  to  Order: 


2:13  p.m. 


Present: 


President  Morton  Miller,  Vice  President  E.  Dennis  Normandy, 
Commissioner  Marion  E.  Otsea.  Commissioner  Yasin  (Sal)  Saima, 
Commissioner  Robert  K.  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner  Normandy,  the  Minutes 
of  the  Regular  Meeting  of  August  23,  1994  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


************************* 


RESOLUTION 
NO. 


94-0217 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

BF       Approving  collection  of  charges  from  miscellaneous  debtors  for 
damages  against  the  Bureau  of  Light,  Heat  &  Power  in  the 
amount  of  $2,051 .52  for  the  month  of  July  1 994. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea.  Salma,  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0218  WD       Authorizing  the  transfer  of  $150,000  from  Water  Department  and 

Hetch  Hetchy  projects  funds  to  cover  the  cost  of  relocating  the 
PUC  General  Manager's  offices  for  the  period  of  seismic 
strengthening  of  City  Hall  to  1155  Market  Street. 

VOTE;  AYES    -    Miller,  Normandy,  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 


94-164 


94-0219  UEB      Accepting  the  work  performed  under  San  Francisco  Water 

Department  Contract  No.  WD-2152.  Crystal  Springs  Pipeline  No. 
2  Section  3  and  Sunset  Supply  Line  -  Dielectric  Isolation,  as 
satisfactorily  completed:  and  authorizing  final  payment  in  the 
amount  of  $5,481.99  to  the  contractor,  M.C.  Construction. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0220  BPT      Ratifying  and  approving  the  non  Civil  Service  and  temporary 

appointments  and  removals  made  by  the  General  Manager  of 
Public  Utilities,  for  the  month  of  July  1994. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Otsea,  the  following  resolution  was  adopted: 

94-0221  WD       Authorizing  the  General  Manager  of  the  San  Francisco  Water 

Department  to  request  approval  of  the  Board  of  Supervisors  to 
grant  an  easement  to  the  State  of  California  Department  of 
Water  Resources,  to  provide  the  Department  of  Water 
Resources  access  for  the  operation  and  maintenance  of  the  San 
Antonio  turnout  facilities. 

VOTE:  AYES    -    Miller,  Normandy.  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Werbe,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0222  WD      Authorizing  the  General  Manager  of  the  Water  Department  to 

enter  into  a  Joint  Funding  Agreement  with  U.S.  Geological 
Survey  (USGS)  to  construct,  operate  and  maintain  two 
streamgaging  stations  at  Alameda  Creek  and  Arroyo  Hondo  at  a 
cost  to  the  City  of  $43,080. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea,  Salma.  Werbe 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Salma,  the  following  resolution  was  adopted: 


94-165 


94-0223  WD       Requesting  the  Board  of  Supervisors  to  amend  the  San 

Francisco  Plumbing  Code  to  exempt  participants  in  the  San 
Francisco  Water  Department's  toilet  rebate  program  from 
plumbing  permit  requirements  to  replace  their  toilets  under  the 
rebate  program. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea,  Salma 
EXCUSED   -  Werbe 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Otsea,  the  following  resolution  was  adopted: 

94-0224  WD      Authorizing  the  General  Manager  of  the  Water  Department  to 

execute  a  Memorandum  of  Understanding  with  Brisbane 
Recycling  Co..  Inc.  to  act  as  a  depot  for  the  Water  Department's 
toilet  rebate  program  and  to  grind  the  discarded  toilet  for  the 
cost  of  $4  per  toilet  with  the  total  amount  not  exceeding  $32,000 
in  FY  1994-95. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea.  Salma,  Werbe 


On  motion  of  Commissioner  Werbe.  seconded  by  Commissioner 
Otsea.  the  following  resolution  was  adopted: 

94-0225  WD       Authohzing  the  General  Manager  of  the  Water  Department  to 

execute  letter  agreements  with  Mission  Clay  Properties  and  the 
East  Bay  Regional  Park  District,  in  conjunction  with  the 
decommissioning  the  Sunol  Aqueduct,  by  which  each  party 
would  drill  wells  and  install  pumps  on  their  own  properties;  and 
authorizing  the  Water  Department  to  reimburse  the  costs  of  well 
drilling,  installation  of  pumps  and  maintenance  fees  for  a  ten 
year  period,  not  to  exceed  $95,000. 

VOTE:  AYES    -    Miller.  Normandy.  Otsea.  Salma.  Werbe 


94-166 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Salma,  the  following  resolution  was  adopted: 

94-0226  SP       Authorizing  the  General  Manager  of  Public  Utilities  to  apply  for, 

accept  and  expend  $100,000  in  grant  funding  from  the  United 
States  Environmental  Protection  Agency  to  evaluate  alternatives 
for  managing  Lake  Merced. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Werbe,  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted  in  Executive 
Session: 

94-0227  GM       Approving  appointment  of  Lawrence  T.  Klein  as  General 

Manager  of  Hetch  Hetchy  Water  and  Power. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Miller,  the  following  resolution  was  adopted  in  Executive 
Session: 

94-0228  GM       Approving  appointment  of  Diana  Buchbinder  as  Manager, 

Bureau  of  Personnel  and  Training,  Public  Utilities  Commission. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea.  Salma.  Werbe 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public 
Utilities  Commission. 


******* 
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ANNOUNCEMENT  OF  EXECUTIVE  SESSION 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  that  the  Public  Utilities 
Commission  met  in  executive  session  following  the  regular  meeting  on  Tuesday,  August 
23,  1994  and  that  no  action  was  taken  by  the  Commission  in  the  following  litigations: 
Hallman  and  Bruce  v.  County  of  Tuolumne,  et.al.  ,  Tuolumne  County  Superior  Court  No. 
037-421 ;  and  Service  Employees  International  Union  (SEIU),  Local  790  v.  City  and 
County  of  San  Francisco  Case  No.  962456. 


GENERAL  MANAGER'S  REPORT 

Anson  B.  Moran,  General  Manager  of  Public  Utilities,  reported  that  the  Public  Utilities 
Commission  was  represented  by  seven  out  of  25  nominees  in  the  Mayor's  1994 
Managerial  Excellence  Awards.  They  are  James  Bowen.  Matthew  Gass,  John  Deakin, 
Steve  Leonard,  Willy  Tsai.  Lee  Pong  and  Paul  Mazza. 

Item  No.  10:  Presentation  on  the  Water  Department's  relationship  with  its  suburban  water 
customers. 

John  P.  Mullane,  General  Manager  of  the  Water  Department,  discussed  the  relationship 
of  the  Water  Department  with  its  suburban  water  customers  as  it  pertains  to  water  supply. 
He  discussed  the  lawsuit  filed  by  the  suburban  water  customers  against  the  City  in  1974 
in  which  the  suburban  water  customers  obtained  an  injunction  to  bar  a  rate  increase.  The 
parties  settled  out  of  court  in  1984  which  resulted  in  a  settlement  agreement  and  a 
master  water  sales  contract  between  the  City  and  County  of  San  Francisco  and  suburban 
water  users.  The  agreement  expires  on  June  30,  2009. 

Mr.  Mullane  stated  that  the  suburban  water  customers  were  claiming  then  that  they 
should  be  made  co-grantees  and  should  receive  water  from  the  City  at  cost.  They  were 
also  contending  that  the  Water  Department  was  overcharging  the  individual  suburban 
customers,  there  was  inequality  in  rate  setting,  and  that  the  Public  Utilities  Commission 
was  illegally  transferring  Water  Department  funds  to  the  City's  general  fund. 

The  settlement  agreement  with  the  suburban  customers  had  major  provisions  that 
included  establishment  of  a  supply  assurance  to  a  maximum  annual  average  of  184 
million  gallons  a  day  (MGD's).  The  suburban  customers  were  using  144  MGDs  then. 
The  40  MGDs  in  excess  was  residual  water  that  would  be  distributed  among  Bay  Area 
Water  Users  Association's  (BAWUA)  members.  The  agreement  also  provided  no 
guarantee  for  the  City  to  meet  any  peak  hour  or  peak  demand  of  customers.  It  also 
allowed  for  the  reduction  of  water  consumption  in  drought  years. 


94-168 


Mr.  Mullane  stated  that  the  allocation  of  the  non-vested  portion  of  supply  assurance  and 
the  establishment  of  a  mechanism  for  deficiency  allocation  are  major  issues  that  need  to 
be  resolved  between  the  City  and  suburban  customers.  BAWUA  has  submitted  an 
allocation  plan  to  the  City  which  is  being  reviewed  by  staff  and  will  be  presented  to  the 
Commission  for  approval.  Staff  will  also  present  a  plan  that  would  allow  reallocation 
should  there  be  a  drought. 

BAWUA  requested  that  the  City  provide  excess  supply  assurance  to  suburban  customers. 
The  cities  of  Santa  Clara  and  San  Jose  requested  that  their  status  be  changed  from 
temporary  and  interruptible  to  permanent  customers.  The  Commission  should  make  the 
decision  by  1997.   The  City  needs  to  develop  new  sources  of  supply  that  will  encompass 
the  demand. 

William  H.  Laws,  Water  Department's  Finance  Director,  discussed  the  financing  features, 
capital  improvement  projects,  contract  administration  and  contract  renewal  aspects  of  the 
agreement.    He  explained  the  suburban  customers  concern  about  classification  of  assets 
of  the  Water  Department  and  the  balancing  account. 


Resolution  No.  94-0223:  Requesting  the  Board  of  Supen/isors  to  amend  the  San 
Francisco  Plumbing  Code  to  exempt  participants  in  the  San  Francisco  Water 
Department's  toilet  rebate  program  from  plumbing  permit  requirements  to  replace  their 
toilets  under  the  rebate  program. 

Commissioner  Otsea  expressed  concern  in  subsidizing  multiple  family  residential  owners 
by  giving  them  a  $75  rebate  and  granting  the  proposed  exemption  from  plumbing  permit 
fees. 

Commissioners  Werbe  and  Salma  stated  that  they  were  going  to  abstain  from  voting  on 
this  item  due  to  possible  conflicts  of  interest.  Christiane  Hayashi  of  the  City  Attorney's 
Office  advised  the  Commissioners  that  if  they  own  multiple  family  housing  units  the 
Commissioners  cannot  vote  on  the  item. 

Commissioner  Otsea  said  that  she  would  like  to  schedule  another  hearing  to  discuss  who 
should  be  eligible  for  the  toilet  rebate  program. 

Commissioner  Normandy  made  a  motion  to  adopt  the  resolution  exempting  participants  in 
the  toilet  rebate  program  from  plumbing  permit  requirements.  Commissioner  Miller 
seconded  the  motion.  Commissioner  Otsea  voted  no.  Commissioners  Salma  and  Werbe 
abstained.  The  motion  failed  for  lack  of  a  majority  vote  of  the  Commission. 

Ms.  Hayashi  advised  that  it  was  not  specified  in  the  Board  of  Supervisors  resolution 
whether  the  changes  would  affect  single  family  or  multiple  residential  housing  units  and 
therefore  there  is  no  conflict  of  interest  if  Commissioners  Salma  and  Werbe  vote  on  the 
item. 
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Commissioner  Otsea  agreed  to  proceed  with  the  program  with  the  understanding  that  the 
toilet  rebate  program  would  be  recalendared  to  provide  an  opportunity  for  the  Commission 
to  discuss  who  should  be  entitled  to  the  rebate.  Commissioner  Otsea  moved  and 
Commissioner  Normandy  seconded  to  reconsider  the  previous  motion.  The  motion 
passed  3-0. 

Commissioner  Otsea  made  a  motion,  seconded  by  Commissioner  Normandy  to  allow 
Commissioner  Werbe  to  be  excused  from  voting.  The  motion  passed  4-0. 

Commissioner  Normandy  made  a  motion,  seconded  by  Commissioner  Salma  to  adopt 
Resolution  No.  94-0223.  The  motion  passed  4-1.  Commissioner  Werbe  abstained. 


Item  No.  15:  Authorizing  the  General  Manager  of  the  Water  Department  to  execute 
Amendment  No.  1  to  the  Professional  Services  Agreement  with  EQE,  International,  Inc.  to 
perform  additional  tasks  under  Phase  2  of  the  Emergency  Operations  Plan,  for  an  amount 
not  to  exceed  $50,000. 

This  item  was  taken  off  calendar. 


Thereupon,  the  meeting  was  adjourned  to  an  Executive  Session  at  3:20  P.M. 


EXECUTIVE  SESSION 

The  Public  Utilities  Commission  met  in  Executive  Session  following  the  meeting  on 
September  13,  1994  from  3:30  p.m.  to  4:40  p.m.  in  Room  287,  City  Hall  to  consider 
public  employee  appointments  pursuant  to  government  Code  Section  54957  and  to  confer 
with  legal  counsel  regarding  an  anticipated  litigation  pursuant  to  Government  Code 
section  54956.9(b)(1)  and  Charter  Section  3.500(f)  (2).  The  Commission  approved  the 
appointments  of  Lawrence  T.  Klein  as  General  Manager  of  Hetch  Hetchy  Water  and 
Power  and  Diana  Buchbinder  as  Manager,  Bureau  of  Personnel  and  Training,  PUC 
effective  immediately.  The  Commission  did  not  take  any  action  on  the  anticipated 
litigation. 


*************•*•*•*•*•* 


t^yyuu-^Aj  LA  ■ 

Romaine  A.  Boldridge 
Commission  Secretary 
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<l-.  ISCO 


RESOLimON  No   9.4-— 0-2  1  7 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  PUC  Finance  Director  and  the  City 
Attorney,  hereby  approves  collection  of  charges  for  damages  for  the 
month  July  1994  against  the  following: 


BUREAU  OF  LIGHT,  HEAT  &  POWER  from  miscellaneous  debtors  in  the 
amount  of  $2,051.52. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  US  n.ee,n,  o,  SEPTEMBER  lllggl 


Secretary.  Public  Utilities  CommKsion 


^  PUBLIC  vTiuji^mmmimim 

1  IT.  QMIJ  I  I  lUfJ  r  T  OF  SAN  FRANCISCO 

RESOLUTION  No.  9  4  "  0  2  1  8 


WHEREAS,  The  retrofitting  of  City  Hall  is  scheduled  to  begin  in  January 
1995,  and  as  a  result,  all  occupants  must  vacate  the  building  before  the  work  can 
be  started;  and 

WHEREAS,  The  PUC  General  Manager's  office  including  the  new  Planning 
Bureau  will  relocate  to  the  4th  floor  at  1 155  Market  Street;  and 

WHEREAS,  UEB  staff  currently  located  on  the  4th  floor  will  be  relocated  to 
the  5th  floor;  and 

WHEREAS,  The  available  space  on  both  the  4th  floor  and  5th  floor  will 
require  architectural  modifications  to  accommodate  staff;  and 

WHEREAS,  The  cost  of  these  modifications  is  approximately  $150,000, 
$75,000  of  the  cost  will  be  funded  from  Hetchy  and  $75,000  from  the  Water 
Department,  now  THEREFORE,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  following  fund  transfer  to 
cover  the  cost  of  the  relocation. 

Hetch  Hetchv 

From:  33-001  623-00  Trolley  Overhead  Program  $75,000 
To:      33-01-380-00     Various  Building  Maint.  $75,000 

Water  Department 

From:  32-001  600-00  Additions  &  Betterments  $75,000 
To:       32-001  279-00    Various  Building  Maint.  $75,000 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Its  meeting  of  ^  — —  ;       /7   /f  / /  '/ 

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUN-r>  [)F  SAN  FRANCISCO 


RESOLUTION  No.       94  0219 


RESOLVED,  That  this  Commission  accepts  the  work  under  San 
Francisco  Water  Department  Contract  No.  WD-2152,  Crystal  Springs 
Pipeline  No.  2  Section  3  and  Sunset  Supply  Line  -  Dielectric 
Isolation  as  satisfactorily  completed  and  authorizes  final  payment 
in  the  amount  of  $5,481.99  to  the  Contractor,  M.  C.  Construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER13  1994 


at  its  meeting  of . 


Secretary,  Public  Utilities  Commfssion 


C-TTT  aHO  COUNTV  OF  SAN  FRANCl?^  ' 


RESOLUTION  No.  9  4  "  0  2_20_ 


WHEREAS,  under  the  authority  of  Charter  Section  3.501, 
the  General  IVfenager,  PUC  is  authorized  to  nnke  Non  Civil  Service 
and  Tfenporary  appointinents  and  rsnovals  therefron  subject  to  the 
approval  of  the  PUC;  and 


WHEREAS,  such  appointments  and  roriDvals  have  been 
ordered  by  the  General  IVfenager,  PUC;  and 


WHEREAS,  the  General  IVbnager,  PUC,  has  requested 
cormission,  ratification  and  approval  of  such  appointments  and 
removals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Ccmnission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointrrents  and  removals  for  the  month  of  July,  1994. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  v     H   nf  SEPTEMBER131994 

at  Its  meeting  of  — — 


Secretary,  Public  Utilities  Commifsion 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 

94-0221 

RESOLUTION  No.  _^  .  — 


WHEREAS,  The  State  of  California,  Department  of  Water  Resources'  South  Bay 
Aqueduct  is  located  in  part  on  the  property  of  the  San  Francisco  Water  Department 
adjacent  to  the  San  Antonio  Reservoir;  and 

WHEREAS,  The  San  Francisco  Water  Department  requires  the  capability  to 
divert  water  from  the  South  Bay  Aqueduct  to  the  San  Antonio  Reservoir  in  order  to 
have  the  ability  to  receive  supplemental  emergency  water  supplies;  and 

WHEREAS,  The  State  of  California,  Department  of  Water  Resources  designed 
and  constructed  the  required  turnout  facilities  in  1990,  and  agrees  to  perfonn  the 
operation  and  maintenance  of  the  turnout  facilities  with  the  agreement  that  the  City  and 
County  of  San  Francisco  will  reimburse  the  State  for  all  costs  incurred  by  the  State  as  a 
result  of  the  construction  of  the  facilities  and  their  maintenance  and  operations;  and 

WHEREAS,  The  State  of  California,  Department  of  Water  Resources  has 
requested  the  San  Francisco  Water  Department  to  grant  an  easement  to  the  State  of 
California  to  allow  access  to  the  turnout  facilities  for  the  purpose  of  operation  and 
maintenance;  and 

WHEREAS.  The  San  Francisco  Water  Department  has  reviewed  this  request  for 
an  easement  to  the  State  and  considers  granting  an  easement  to  the  State  to  be 
necessary  for  the  proper  operation  and  maintenance  of  the  turnout  facilities;  and 

WHEREAS,  The  Public  Utilities  Commission  concludes  that  San  Francisco  will 
realize  significant  benefits  as  a  result  of  the  grant  of  this  easement,  including  continuing 
operation,  maintenance  of  the  turnout  facility  by  the  State  Department  of  Water 
Resources,  and  the  continuing  ability  to  receive  supplemental  water  supplies  through  the 
turnout  facility  under  emergency  water  supply  conditions,  now  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  authorize  the 
General  Manager  of  the  San  Francisco  Water  Department  to  submit  for  the  approval  of 
the  Board  of  Supervisors  the  grant  of  an  easement  to  the  State  of  California, 
Department  of  Water  Resources  for  the  purpose  of  the  operation  and  maintenance  of 
the  San  Antonio  turnout,  subject  to  such  terms  and  conditions  as  the  San  Francisco 
Water  Department  deems  necessary  to  preserve  the  proper  operation  and  maintenance 
of  San  Francisco  Water  Department  facilities;  and  be  it 

FURTHER  RESOLVED,  That  the  Public  Utilities  Commission  urges  the  Board 
of  Supervisors  to  approve  the  grant  of  an  easement  to  the  State  of  California, 
Department  of  Water  Resources  for  the  purpose  of  the  operation  and  maintenance  of 
the  San  Antonio  turnout,  and  be  it 

FURTHER  RESOLVED.  That  the  General  Manager  of  the  San  Francisco  Water 
Department  is  hereby  authorized  to  grant  said  easement  to  the  State  of  California, 
Department  of  Water  Resources  subject  to  the  approval  of  the  Board  of  Supervisors. 


/  hereby  certify  that  the  fore.oin^  resolution  u>as  adopted  by  the  Public  UtiUues  Commission 

SEPTEMBER131994 

at  its  meeting  of  


w-^tnT^  Puhlic  Utilities  Commixion 


Secretary,  Public  Utilities  Commi^ia 

A:\OenMgiy;ascmenl.PlIC 


'PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


94-0222 

RESOLUTION  No.  - 


WHEREAS,  SFWD  has  agreed  with  U.S.  Geological  Survey  (USGS)  to  construct,  operate, 
and  maintain  two  streamgaging  stations  at  Alameda  Creek  and  Arroyo  Hondo;  and 

WHEREAS,  The  streamgaging  stations  will  enhance  operation  of  water  supply,  allow  for 
better  prediction  of  watershed  response,  and  helpful  in  the  maintenance  of  water  rights;  and 

WHEREAS,  SFWD's  share  of  costs  is  $43,080  and  funds  are  available  in  the  Water 
Department's  Operating  Budget  in  Subobject  1299,  Other  Current  Services,  Index  Code  410019; 
therefore,  be  it 

RESOLVED,  That  the  Commission  authorizes  the  General  Manager  of  the  Water 
Department  to  execute  the  Joint  Funding  Agreement  with  USGS. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,        SEPTEMBER13  1994 

at  Its  meeting  of  . — —  


Secretary,  Public  Utilities  Com mfssion 


PUBLIC  UTILITIES  COMMISSION 

CrT>  AND  COUNTY  OF  SAN  PFIANCISCO 

94-0223 

RESOLUTION  No.  


WHEREAS,  Water  consumption  resulting  from  the  use  of  toilets  accounts  for 
approximately  40%  of  the  water  used  in  residential  buildings;  and 

WHEREAS.  The  Bo?^^  ^'  'pprvi<inr^  <;ignfiri  the  Memorandum  of  Understanding 
Reoardina  Urban  Water  Conservation  in  California  in  September  1991;  and 

WHEREAS,  One  of  the  programs  that  is  specified  in  the  Memgrandgm  pf 
Understanding  Reoarding  Urban  Water  Conservation  in  California  is  a  toilet  rebate 
program,  whereby  the  San  Francisco  Water  Department  would  provide  a  financial 
incentive  to  owners  of  residential  buildings  installing  ultra  low-flow  toilets  that  use 
only  1.6  gallons  per  flush;  and 

WHEREAS,  The  amount  of  water  used  per  toilet  is  greater  in  multifamily  units 
than  in  single-family  units  in  San  Francisco,  so  that  San  Francisco  Water  Department's 
toilet  rebate  program  will  be  specifically  directed  to  multifamily  building  owners  in 
order  to  save  the  greatest  amount  of  water  and  provide  the  greatest  financial  return 
for  the  San  Francisco  Water  Department;  and 

WHEREAS,  The  San  Francisco  Water  Department's  toilet  rebate  program  would 
provide  owners  a  $75  rebate  after  they  have  purchased  and  installed  two  ultra  low- 
flow  toilets;  and 

WHEREAS,  The  goal  of  the  program  is  to  replace  8,000  toilets  during  FY  94-95; 

and 

WHEREAS,  The  San  Francisco  Plumbing  Code  specifies  that  owners  must 
secure  a  plumbing  permit  for  the  replacement  of  toilets  with  a  minimum  fee  of  $70.55 
for  one  hour  of  the  inspector's  time  to  inspect  the  toilets,  thus  removing  the  incentive 
for  building  owners  to  participate  in  the  rebate  program;  and, 

WHEREAS,  The  Director  of  Public  Works  has  agreed  that  such  an  exemption  is 
appropriate  for  this  specific  rebate  program;  now  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  the  Water 
Department  to  submit  a  proposed  amendment  to  the  San  Francisco  Plumbing  Code  to 
the  Board  of  Supervisors  that  will  allow  the  participants  of  the  San  Francisco  Water 
Department's  rebate  program  to  be  exempted  from  securing  a  plumbing  permit  for  the 
replacement  of  toilets  under  the  rebate  program. 


a  \rBSoluti  toi 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER131994 

at  its  meeting  of  OLr  i  umm.n  x  


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

C/rr  AND  COUNTY  OF  SAN  FRANCISCO 

94-0224 

RESOLUTION  No  — .  


WHEREAS,  Water  consumption  resulting  from  the  use  of  toilets  accounts  for 
approximately  40%  of  the  water  used  in  residential  buildings;  and 

WHEREAS,  The  Board  of  Supervisors  signed  the  Memorandum  of  Understanding 
Reaardino  Urban  Water  Conservation  in  California  in  September  1991;  and 

WHEREAS,  One  of  the  programs  that  is  specified  in  the  Memorandum  of 
Understanding  Regarding  Urban  Water  Conservation  in  California  is  a  toilet  rebate 
program  wherein  the  San  Francisco  Water  Department  would  give  a  rebate  check  to 
owners  of  residential  buildings  installing  ultra-low  flow  toilets  that  use  only  1 .6  gallons  or 
less  per  flush;  and 

WHEREAS  The  San  Francisco  Water  Department's  toilet  rebate  program  would 
replace  a  maximum  of  8,000  toilets  during  FY  94-95  and  the  discarded  toilets  will  need 
to  be  disposed  of  in  a  manner  that  would  not  detract  from  the  environment;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  has  limited  space  for  solid 
waste  disposal;  and, 

WHEREAS  Brisbane  Recycling  Co.,  Inc.  is  the  nearest  vendor  to  the  City  and 
County  of  San  Francisco,  that  can  grind  up  the  discarded  toilets  for  use  in  road  base, 
filler  and/or  construction  materials;  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  the  Water 
Department  to  sign  a  Memorandum  of  Understanding  allowing  Brisbane  Recycling  Co., 
Inc  to  act  as  a  depot  for  the  San  Francisco  Water  Department's  toilet  rebate  program 
and  to  grind  the  discarded  toilets  for  use  in  road  base,  filler  and/or  construction  material 
for  the  payment  of  four  ($4)  dollars  per  toilet  with  the  total  amount  not  exceeding  $32,000 
in  FY  1994-95. 


a:\klm\re5oiutj.bri 


I  hereby  certify  that  the  foregoirtg  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  13m 


at  its  meeting  of 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILmES  COMMISSION 

crrv  AND  couNTv  of  san  Francisco 


94-0225 

RESOLUTION  No.  


WHEREAS,  the  San  Francisco  Water  Department  provides  water  service  to  several 
customers  in  the  Niles  Canyon  area  of  Alameda  County  from  the  Sunol  Aqueduct  which 
descends  into  the  canyon;  and 

WHEREAS,  it  is  uneconomical  to  ensure  this  water  service  will  meet  all  current  and 
future  water  quality  standards  established  by  the  California  Department  of  Health  and 
Services;  and 

WHEREAS,  Water  Department  staff  recommends  this  water  supply  be  replaced  by 
a  local  groundwater  supply  to  be  obtained  from  wells  to  be  installed  and  maintained  by  two 
of  five  customers  currently  served  from  the  Sunol  Aqueduct;  and 

WHEREAS,  upon  the  drilling  of  three  production  wells,  the  Water  Department  will 
cease  its  existing  water  service  and  will  decommission  the  aqueduct;  now  therefore,  be  it 

RESOLVED,  that  this  Commission  authorizes  the  General  Manager  of  the  Water 
Department  to  execute  letter  agreements  with  Mission  Clay  Properties  and  East  Bay 
Regional  Park  District  by  which  each  party  would  proceed  to  drill  well(s)  and  install 
pump(s)  on  their  respective  properties  and  by  which  the  Water  Department  will  reimburse 
each  party  the  cost  of  well  drilling,  pump  installation  and  maintenance  for  a  ten  year  period 
at  a  total  not  to  exceed  $95,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  _ 

SEPTEMBER1  3  1994  


Secretary.  Public  Utilities  Con^ission 


Crrv  AND  COUWTV  Of  SAN  FRANCISCO 

94-0226 

RESOLUTION  No.  


WHEREAS,  Under  the  Clean  Lakes  Program,  the  United  States  Environmental 
Protection  Agency  (USEPA)  provides  assistance  to  State  and  Local  agencies  for  projects 
that  deal  with  publicly  owned  lakes  that  are  prioritized  for  remediation  by  the  State;  and 

WHEREAS,  Lake  Merced  qualifies  as  a  publicly  owned  lake  that  is  on  the  State 
Board's  list  of  impacted  water  bodies  as  exhibiting  water  quality  problems  resulting  from 
declining  lake  levels  due  to  drought  and  groundwater  pumping;  and 

WHEREAS,  The  Public  Utilities  Commission  staff  has  a  proposal  for  the 
development  and  evaluation  of  alternatives  for  lake  management  to  enhance  and  protect 
the  lake's  beneficial  uses  as  an  emergency  municipal  water  supply,  a  key  recreational 
attraction  and  an  important  ecological  habitat  in  San  Francisco;  and 

WHEREAS.  This  proposal  qualifies  as  a  Phase  I  project  that  is  eligible  for  up  to 
$100,000  per  project  for  diagnostic-feasibility  studies  and  requires  a  30  percent  non- 
federal match;  and 

WHEREAS,  This  proposal  must  include  a  workplan  that  completes  the  study 
within  three  years;  and 

WHEREAS,  These  workplans  must  be  submitted  to  the  State  Water  Resources 
Control  Board  for  evaluation;  and 

WHEREAS,  Grant  application  with  the  State  Board's  priority  recommendations 
will  be  sent  to  USEPA  for  determination  of  final  project  priority  for  funding  after 
November  17.  1994;  now,  therefore,  be  it 

RESOLVED.  That  the  General  Manager  of  the  Public  Utilities  Commission  be 
authorized  to  apply  for,  accept  and  expend  $100,000  in  grant  funding  from  the  USEPA 
to  develop  a  better  management  plan  for  Lake  Merced. 


a  :\mo  rioka\cl  can  I  ak.  res 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of        SEPTEMBER  1  3  1994 


Secretary,  Public  Utilities  Commission 


KUBLIC  UTILITIES  COMMISSION ' 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0227 


RESOLVED.  That  the  Public  Utilities  Commission  pursuant  to  the 
provisions  of  Section  3.593  of  the  Charter  of  the  City  and  County  of  San 
Francisco,  hereby  approves  the  appointment  made  by  the  General  Manager  of 
the  Public  Utilities  of  Lawrence  T.  Klein  as  General  Manager.  Hetch  Hetchy 
Water  &  Power;  said  appointment  to  be  effective  immediately. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 
at  Us  meetin,  of  SEPTEMBER  1  3  1994    

Secretary,  Public  Utilities  Commission 


PUBLIC  UTILtTIES  COMMISSION' 

crrv  AND  COUNTY  of  san  faancisco 


94-0228 

RESOLUTION  No  


RESOLVED,  That  the  Public  Utilities  Commission  pursuant  to  the 
provisions  of  Section  3.593  of  the  Charter  of  the  City  and  County  of  San 
Francisco,  hereby  approves  the  appointment  made  by  the  General  Manager  of 
the  Public  Utilities  of  Diana  Buchbinder  as  Manager.  Bureau  of  Personnel  & 
Training;  said  appointment  to  be  effective  immediately. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^ 

SFPTFMRFR1  31994 


Secretary,  Public  Utilities  Comrmssion 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

SPECIAL  MEETING 

Room  282,  City  Hall 

11:30  AJVI, 
September  20,  1994 

COMMISSIONERS 
Morton  Miller,  President 
E.  Dennis  Normandy,  Vice  President 
Marion  E.  Otsea 
Yasin  (Sal)  Salma 
Robert  K.  Werbe 


DEPARTMENTS 
Water  Department 
Hetch  Hetchy 


BUREAUS 
EDgineering  and  Construction  Management 
Information  Systems 
Personnel  and  Training 
System  Planning  and  Regulatory  Compliance 


Anson  B.  Moran 
GENERAL  MANAGER 


Jill  R.  Thompson 
ACTING  SECRETARY 


94-171 


Call  to  Order: 


1 1 :40  a.m. 


Present:  President  Morton  Miller,  Vice  President  E.  Dennis  Normandy, 

Commissioner  Marion  E.  Otsea,  Commissioner  Yasin  (Sal)  Salma, 
Commissioner  Robert  K.  Werbe 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 

******** 


RESOLUTION 
NO. 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Salma,  the  following  resolution  was  adopted: 

94-0229  HH       Authorizing  the  General  Manager  of  Public  Utilities  to  execute  a 

contract  with  the  National  Park  Service  providing  for  the  City's 
construction  of  a  replacement  electrical  distribution  system  on  a 
cost  reimbursement  basts  and  providing  for  the  City's  sale  of 
power  and  utility  services  for  a  period  of  ten  years. 

VOTE:  AYES    -    Miller,  Normandy.  Otsea,  Salma,  Werbe 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public 
Utilities  Commission. 


Lawrence  T.  Klein,  Hetchy  Hetchy  Water  &  Power  General  Manager  stated  that  as  of 
today's  meeting,  the  National  Park  Service  has  made  no  decision  regarding  the  proposal 
to  supply  power  to  The  Presidio.  Staff  was  advised  by  the  Utilities  General  Counsel  to 
move  ahead  and  request  approval  of  the  Commission  and  the  Board  of  Supervisors  to 
authorize  the  Public  Utilities  Commission  to  execute  a  contract  when  the  proposal  is 
accepted  by  the  National  Park  Service. 


***•*•*•••******• ********* 
THEREUPON,  THE  MEETING  WAS  ADJOURNED;  1 1 :55  A.M 

Jill  R.  Thompson 
Acting  Secretary 


94-172 


PUBLIC  UTlLITtes  COMMISSIOITW^H^Hi^M^Bav 

94-0229 

RESOLUTION  No  

WHEREAS,  Hetch  Hetchy  Staff  has  been  in  discussions  with  National  Park  Service 
staff  for  almost  a  year  regarding  the  possibilities  of  operating  the  existing  distribution  system 
at  the  Presidio  for  the  purposes  of  facilitating  the  transition  to  a  National  Park;  and 

WHEREAS,  On  March  S.  1994.  the  Public  Utilities  Commission  adopted  Resolution 
94-0066  authorizing  the  General  Manager  to  submit  a  proposal  to  serve  the  Presidio  at  cost; 
and 

WHEREAS.  Subsequently,  the  Board  of  Supervisors  adopted  Resolution  3S9-94  on 
May  5.  1994.  stating  that  the  City  should  aggressively  pursue  an  agreement  based  on  serving 
the  actual  National  Park  Service  load  at  cost  and  the  balance  of  the  tenants  at  commercial 
rates;  and 

WT4EREAS.  The  National  Park  Service  issued  on  July  5,  1995,  a  request  for  proposals 
for  the  construction  of  a  12  kV  replacement  distribution  system  and  a  ten  year  contract  for  the 
operations  and  maintenance  of  the  system  and  the  supply  of  electrical  energy  to  the  occupants 
of  the  Presidio  National  Park;  and 

WHEREAS,  The  Public  Utilities  Commission  has  been  briefed  on  the  proposal 
prepared  in  accordance  with  the  Board  of  Supervisors  Resolution,  and  on  August  3,  1994 
determined  that  the  City's  proposal  was  acceptable  (Resolution  94-0202;  and 

WHEREAS,  As  specified  by  the  National  Park  Service,  the  contract  for  replacement  of 
the  existing  distribution  system  with  a  new  12kv  system  will  be  a  cost-reimbursement,  no 
profit  contract,  which  will  result  in  no  costs  to  the  City;  and 

WHEREAS,  the  National  Park  Service's  request  for  proposals  acknowledges  the 
authority  of  the  San  Francisco  Public  Utilities  Commission  and  the  Board  of  Supervisors  to 
set  rates  for  the  sale  of  power;  and 


UBLIC  UTILITIES  COMMISSIOT 


CTT  AND  COUNTV  OF  SAN  TRANCISCO 

RESOLUTION  No.  


WHEREAS,  Hetch  Hetchy  Water  &  Power's  sale  of  power  to  the  National  Park 
Service  will  be  at  fair  and  equitable  rates  as  set  by  the  San  Francisco  Public  Utilities 
Commission  which,  at  a  minimum,  will  recover  all  of  Hetch  Hetchy  Water  &  Power's  costs; 
and 

WHEREAS,  Charter  section  3.502  requires  that  the  Board  of  Supervisors  approve  all 
contracts  resulting  in  revenues  to  the  City  in  excess  of  $1,000,000; 

RESOLVED,  That  the  Public  Utilities  Commission,  authorizes  its  General  Manager, 
to  execute  a  contract  with  the  National  Park  Service  providing  for  the  City's  construction  of  a 
replacement  electrical  distribution  system  on  a  cost  reimbursement  basis,  and  providing  for 
the  City's  sale  of  power  and  utility  services  for  a  period  of  ten  years,  and  to  forward  this 
resolution  to  the  Board  of  Supervisors  for  its  concurrence  prior  to  execution  of  the  contract.. 
(Public  Utilities  Commission) 

f  iNhomeVhared^presidio 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

...  ,         SEPTEMBER2  0  1994 

at  Its  meeting  of  


5/  ^  fjL^ 


ACTING  Sfhfetary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


FRANK  M.  JORDAN 
Mayor 


HETCH  HETCHV 


WATER  AND  POWER 


ANSON  B.  MORAN 
General  Manager 


SAN  FRANCISCO 
WATER  DEPARTMENT 


September  22.  1994 


NOTICE  OF  EXECUTIVE  SESSION 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  will  meet  in  Executive 
Session  following  the  regular  Commission  meeting  on  Tuesday,  September  27,  1994.  in  Room 
287.  City  Hall.  San  Francisco.  Califoniia  to  discuss  attorney-client  matters  in  the  following 
cases,  pursuant  to  Government  Code  Section  54956.9  (a)  and  Charter  Section  3.500  (f)  (2). 

CONFERENCE  WITH  LEGAL  COUNSEL 
Existing  Litigations: 


Calaveras  Pipeline  Settlement.  Stacy  &  Witbeck  v.  CCSF  (No.  417384-4). 

City  and  County  of  San  Francisco  v.  Ameron.  Inc.,  PSG  Corrosion  Engineering,  Inc. 
and  Underground  Construction.  Inc.,  et.  al.,  Superior  Court  No.  927-962. 


287  CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  •  (415)554-7316  •  FAX  (415)  554-7470 


Till  R.  Thompson 
Acting  Comrrussion  Secretary 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 

Room  282,  City  Hall 

2:00  P.M. 
September  27,  1994 

COMMISSIONERS 
Morton  Miller,  President 
E.  Dennis  Normandy,  Vice  President 
Marion  E.  Otsea 
Yasin  (Sal)  Salma 
Robert  K.  Werbe 


DEPARTMENTS 
Water  Department 
Hetch  Hetcby 


BUREAUS 
Engineering  and  Construction  Management 
Information  Systems 
Personnel  and  Training 

System  Planning  and  Regulatory  Compliance 


Anson  B.  Moran 
GENERAL  MANAGER 


Jill  R.  Thompson 
ACTING  SECRETARY 


94-173 


Call  to  Order: 


2:05  p.m. 


Present:  President  Morton  Miller,  Commissioner  Marion  E.  Otsea.  Commissioner 

Yasin  (Sal)  Salma,  Commissioner  Robert  K.  Werbe 

Excused:  Vice  President  E.  Dennis  Normandy 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner  Salma,  the  Minutes  of  the 
Regular  Meeting  of  September  13,  1994  were  approved. 

On  motion  of  Commissioner  Werbe,  seconded  by  Commissioner  Salma,  the  Minutes  of  the 
Special  Meeting  of  September  20,  1994  were  approved. 

A  tape  of  the  meetings  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


A*-****-*-*-**  *************** 


RESOLUTION 
NO. 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted; 

94-0230  BF        Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Water  Department  totaling  $16,247.48. 

VOTE:  AYES    -    Miller.  Otsea,  Salma,  Werbe 

On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted: 

94-0231  BF       Approving  collection  of  charges  from  miscellaneous  debtors  for 

damages  against  the  San  Francisco  Water  Department  for  the 
month  of  August  1994  in  the  amount  of  $365.72. 

VOTE:  AYES    -    Miller,  Otsea.  Salma.  Werbe 


94-174 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted: 

94-0232  WD       Authorizing  the  Water  Department  to  transfer  $298,000  from 

Project  279,  Various  Building,  Repair  and  Improvements  to  Project 
300,  Buildings  and  Grounds.  Preventative  Maintenance  for  use  in 
the  Department's  suburban  facilities  in  compliance  with  the 
American  Disabilities  Act. 

VOTE:  AYES    -    Miller,  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted: 

94-0233  UEB     Accepting  the  work  performed  under  San  Francisco  Water 

Department  Contract  No.  WD-2124,  8-Inch  Ductile  Iron  Main 
Installation  in  Geary  Boulevard  between  5th  and  16th  Avenues,  as 
satisfactorily  completed;  approving  Contract  Modification  No.  1  in 
the  amount  of  $8,211.00  decreasing  the  contract  amount  from 
$327,310.00  to  $319,099.00;  and  authorizing  final  payment  of 
$2,000.00  to  the  contractor,  Shaw  Pipeline,  Inc. 

VOTE:  AYES    -    Miller,  Otsea,  Salma.  Werbe 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted: 

94-0234  UEB     Accepting  the  work  perlormed  under  San  Francisco  Water 

Department  Contract  No.  WD-21 30R,  Ventilation  of  Adit  Structures, 
as  satisfactorily  completed;  approving  final  contract  modification  in 
the  credit  amount  of  $7,291.74  decreasing  the  contract  amount 
from  $138,997  to  $131,705.26;  and  authorizing  final  payment  of 
$2,659.45  to  the  contractor,  Pan-Marine  Constructors,  Inc. 

VOTE:  AYES    -    Miller,  Otsea.  Salma,  Werbe 


94-175 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Miller,  the  following  resolution  was  adopted. 


94-0235  UEB      Authorizing  bid  call  for  Water  Department  Contract  No.  WD-2149, 

8-Inch  Ductile  Iron  Main  Installation  in  Larkin  Street  between  Pine 
Street  and  Pacific  Avenue,  and  in  Washington  Street  between 
Larkin  and  Gough  Streets. 


VOTE:  AYES    -    Miller,  Otsea,  Werbe 


NO       -  Satma 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted: 

94-0236  WD      Authorizing  the  General  Manager  of  the  San  Francisco  Water 

Department  to  enter  into  a  professional  services  contract  with  a 
qualified  herpetologist,  specializing  in  the  San  Francisco  Garter 
Snake,  to  assist  in  securing  a  404  permit  from  the  U.S.  Army 
Corps  of  Engineers  for  the  removal  of  silt  at  the  Upper  Crystal 
Springs  Reservoir  Sedimentation  Basin. 

VOTE:  AYES    -    Miller,  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted: 

94-0237  WD       Approving  Amendment  No.  2  to  the  agreement  with  the  State 

Department  of  Water  Resources  for  the  construction,  operation  and 
maintenance  of  the  temporary  Sunol  Blowoff  Turnout  within  South 
Bay  Aqueduct  Right  of  Way.  extending  contract  completion  time  to 
August  1,  1995  for  an  additional  funding  not  to  exceed  $100,000. 

VOTE:  AYES    -    Miller.  Otsea,  Salma,  Werbe 


94-176 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Salma.  the  following  resolution  was  adopted: 


94-0238  WD       Authorizing  the  General  Manager  of  the  San  Francisco  Water 

Department  to  execute  Amendment  No.  3  to  the  professional 
services  agreement  with  EDAW,  Inc.  to  perform  Phase  IV  of  the 
Watershed  Management  Planning  Project  for  the  Peninsula  and 
Alameda  Creek  Watershed  lands,  increasing  the  contract  amount 
by  a  cost  not  to  exceed  $689,000  and  increasing  the  term  of  the 
contract  to  46  months. 

VOTE:  AYES    -    Miller.  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted: 

94-0239  WD       Authorizing  the  General  Manager  of  the  San  Francisco  Water 

Department  to  execute  a  Memorandum  of  Understanding  with  the 
East  Bay  Regional  Park  District  for  the  coordination  of  watershed 
operations  in  the  Alameda  Creek  watershed. 

VOTE:  AYES    -    Miller,  Otsea.  Salma.  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Miller,  the  following  resolution  was  adopted: 

94-0240  UEB     Accepting  the  work  performed  under  San  Francisco  Water 

Department  Contract  No.  WD-2163,  Sunol  Water  Temple 
Rehabilitation,  as  satisfactonly  completed;  approving  Contract 
Modification  No.  1  in  the  amount  of  $30,353.33  and  authorizing 
final  payment  in  the  amount  of  $31,169.83  to  the  contractor.  GT 
Construction,  Inc. 

VOTE:  AYES    -    Miller.  Otsea,  Salma,  Werbe 


94-177 


On  motion  of  Commissioner  Salma,  seconded  by  Commissioner 
Otsea,  the  following  resolution  was  adopted  in  Executive  Session: 


94-0241  BF        Approving  settlement  of  litigation  in  the  case  of  Stacy  &  Witbeck  v. 

CCSF  (No.  417384-4).  Calaveras  Pipeline  Settlement. 

VOTE:  AYES    -    Miller.  Otsea,  Salma 

EXCUSED  -  Werbe 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


ANNOUNCEMENT  OF  EXECUTIVE  SESSION 

Jill  R.  Thompson,  Acting  Commission  Secretary,  announced  that  the  Public  Utilities 
Commission  met  in  Executive  Session  following  the  meeting  on  September  20.  1994.  The 
Commission  approved  the  appointment  of  Lawrence  T.  Klein  as  General  Manager  of  Hetch 
Hetchy  Water  and  Power  and  Diana  Buchbinder  as  Manager,  Bureau  of  Personnel  and 
Training,  PUC.  No  action  was  taken  on  the  anticipated  litigation. 

Commissioner  Otsea  made  a  motion,  seconded  by  Commissioner  Saima  not  to  disclose  the 
discussion  during  the  Executive  Session.  The  motion  passed  unanimously. 


•  ••**•*•*•***********•*•**!•** 


Item  No.  9fa):  Requesting  the  Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  become  available  in  payment  of  claims  against  the  Water  Department  totaling 
$63,500.00. 

The  item  was  removed  from  the  Consent  Calendar  as  it  was  already  scheduled  for 
discussion  in  the  Executive  Session  following  the  regular  meeting. 


94-178 


Item  No.  10:  Review  of  Water  Quality  and  Water  Treatment  Projects. 


Andrew  DeGraca.  Manager  of  the  Water  Department's  Water  Quality  Section,  discussed  the 
Drinking  Water  regulations  and  the  projects  the  Department  is  currently  undertaking  to 
comply  with  the  regulations.  Mr.  DeGraca  discussed  the  Water  Quality  Planning  Study 
initiated  in  1988  to  figure  out  a  water  treatment  process  that  would  conform  with  the  1986 
Safe  Drinking  Water  Act  amendments.  The  Department  is  now  in  the  4th  phase  of  the 
project. 

Mr.  DeGraca  also  discussed  the  Information  Collection  Rule  that  required  monitoring  for 
disinfection/disinfection  by-products  and  parasites.  Staff  is  working  on  a  Laboratory 
Information  Management  System  to  keep  track  of  the  number  of  different  tests  and  to 
develop  analytical  methods  for  parasites  and  disinfection  by  projects. 

Staff  is  investigating  the  Water  Department's  copper  sulfate  practices  and  working  on  a 
project  to  investigate  ways  of  optimizing  the  use  of  copper  sulfate.  Mr.  DeGraca  stated  that 
the  department  would  be  seeking  the  Commission's  approval  to  hire  a  contractor  to  deal  with 
copper  environmental  issues. 

Steve  Leonard  of  the  Water  Department's  System  Planning  and  Regulatory  Compliance, 
discussed  the  filtration  regulation  for  Hetch  Hetchy  water  systems.  The  Department  of  Health 
Services  issued  a  compliance  order  in  1 993  to  construct  a  water  treatment  plan  by  1 999  at 
a  cost  of  $500  million.  Because  the  Water  Department  met  EPA  filtration  avoidance  criteria, 
the  State  agreed  to  change  the  regulations.  The  Water  Department  is  developing  other  water 
treatment  options  to  be  submitted  to  the  Department  of  Health  Services  that  would  cost  less 
and  meet  their  standards  of  water  treatment.  The  Water  Department  has  instituted  an 
intensive  monitoring  campaign  in  order  to  comply  with  stringent  water  standards  set  by  the 
State  and  EPA.  Mr.  Leonard  stated  that  the  Water  Department  is  also  working  on  the 
sanitary  survey  of  Hetch  Hetchy  system  to  assure  that  the  watershed  areas  meet  standards. 

Item  No.  11:  Report  on  the  Water  Department's  response  to  the  Board  of  Supervisors 
Management  Audit. 

John  P.  Mullane.  General  Manager,  Water  Department  reported  that  the  Board  of 
Supervisors  Budget  Analyst  made  50  recommendations  to  improve  the  Water  Department's 
operations  and  to  reduce  cost.  The  Department  agreed  to  37  of  the  recommendations  and 
have  implemented  eight  of  the  37  recommendations.  They  are  currently  working  on  the 
remaining  29  recommendations. 


94-179 


Item  No.  (12):  Authorizing  the  General  Manager  of  the  San  Francisco  Water  Department  to 
offer  a  toilet  rebate  program  aimed  at  replacing  toilets  to  ultra  low-flush  toilets  in  multiple 
family  units  throughout  the  City. 

This  matter  was  continued  to  the  next  meeting  for  full  Commission. 


Item  No.  (15):  Authorizing  the  General  Manager  of  the  Public  Utilities  Commission  to 
execute  a  lease  agreement  with  Encabo  Enterprises,  as  lessee,  to  lease  a  3,148  square  foot 
parcel  of  the  San  Andreas  Pipeline  right-of-  way  adjacent  to  1 101  Junipero  Serra  Boulevard 
in  San  Francisco,  for  ingress  and  egress  purposes,  for  an  initial  term  of  five  years. 

Commissioner  Werbe  expressed  his  opinion  that  the  best  possible  revenue  should  be 
obtained  when  leasing  any  piece  of  property.  Commissioner  Werbe  stated  that  he  was  also 
concern  about  the  contamination  of  the  property  caused  by  Arco  or  the  existing  tenants. 
Commissioners  Salma  and  Werbe  expressed  their  desire  to  discuss  this  further  with  the 
department  to  get  answers  to  their  concerns. 

Commissioner  Otsea  made  a  motion  to  continue  the  item  until  the  concerns  of 
Commissioners  Salma  and  Werbe  are  resolved,  seconded  by  Commissioner  Miller. 
Commissioners  Salma  and  Werbe  voted  No.  The  motion  failed. 
No  motion  was  made  on  the  item  itself.  The  item  died. 


Item  No.  (18):  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to  execute  Contract 
Modification  No.  1  for  Water  Department  Contract  No.  WD-2132R1,  Millbrae  Shops  Phase 
11-A,  North  Shop/Fuel  Island,  with  Berries  Construction  Company,  Inc..  increasing  the  contract 
amount  by  $155,013.00  and  extending  contract  completion  time  to  December  31.  1994. 

Commissioner  Werbe  expressed  opposition  to  paying  extra  money  if  the  contract  modification 
was  due  to  inaccuracy  in  the  original  estimate  of  work.  Commissioner  Salma  expressed 
favor  in  extending  time  but  not  allowing  for  the  extra  amount  of  money. 

A  motion  was  made  by  Commissioner  Otsea,  seconded  by  Commissioner  Miller  to  adopt  the 
resolution.  Commissioners  Salma  and  Werbe  voted  no.  The  motion  failed. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED  TO  AN  EXECUTIVE  SESSION:  4:25 
P.M. 


94-180 


EXECUTIVE  SESSION 

The  Public  Utilities  Commission  met  in  executive  session  following  the  regular  meeting 
from  4:35  p.m.  to  5:05  p.m.  to  confer  with  legal  counsel  regarding  two  existing  litigations. 
The  Commission  discussed  the  case  of  City  and  County  of  San  Francisco  v.  Ameron  Inc., 
PSG  Corrosion  Engineering,  Inc.  and  Underground  Construction,  Inc.,  et.al.,  Superior 
Court  No.  927-962.  No  action  was  taken  by  the  Commission. 

The  Commission  approved  the  settlement  in  the  case  of  Calaveras  Pipeline  Settlement, 
Stacy  &  Witbeck  v.  CCSF  (No.  417384-4).  Commissioner  Werbe  was  excused  at  4:50 
p.m.  during  the  discussion  of  this  item. 


Jil!  R.  Thompson 
Acting  Secretary 


94-181 


mmmmswmmmr 

crrv  AHO  COOMnr  OF  S*N  FRANCISCO 

RESOLUTION  No.      9  4~0  2  3  0 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities ,  the  PUC  Finance  Director  and  the  City- 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Water 
Department  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 
SPECIFIED  SPECIALS 
PRAYER 


TYPE 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non- Litigated: 
George  Kung 

Litigated : 
None 

Judgment : 
None 


93-W-0063-1  N/A 
Undetermined 


N/A 


12-18-93  PD 


$16, 247 .4f 


TOTAL  SETTLEMENT  (1) 


$16, 247 .48 


INDEX 


410050 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  teas  adopted  by  the  Pubtic  Utilities  Commission 

.     '      SEPTEMBER2  7  1994 

at  its  meeting  of  


ACTING  /Secretary.  Public  Utilities  Commission 


^BUC  UTILITIES  COMMISSION 


RESOLUTION  No. 


94-0231 


RESOLVED,  That  this  Commission  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities ,  PUC  Finance  Director  and  the  City 
Attorney,  hereby  approves  collection  of  charges  for  damages  for  the 
month  August  1994  against  the  following: 


SAN  FRANCISCO  WATER  DEPARTMENT  from  miscellaneous  debtors  in  the 
amount  of  $365.72. 


at  its  meeting  oj 


PUBLIC  UTILITIES ^OMiniSI 

I  IT-T  AND  L.OI.JNI"-    -ir-  iAN  FRANCISCO 


RESOLUTION  No.  . 


94-0232 


WHEREAS.  The  Water  Department's  1994-95  Capital  Improvement  Project 
(CIP)  budget  includes  funding  for  repairs  and  improvements  to  facilities  within  the 
City,  Project  279  budgeted  at  $779,000,  and  facilities  in  Alameda,  Santa  Clara  and 
San  Mateo  Counties,  Project  300  budgeted  at  $800,000;  and 

WHEREAS,  During  the  budget  process  the  Department  budgeted  $298,000 
in  Project  279  for  compliance  with  the  Americans  With  Disabilities  Act  (ADA);  and 

WHEREAS,  The  Department's  project  manager  for  ADA  Compliance  now 
recommends  the  funds  budgeted  for  1994-95  be  used  for  compliance  projects  at 
the  Department's  suburban  facilities;  now  THEREFORE,  be  it 

RESOLVED.  That  this  Commission  authorizes  the  Water  Department  to 
transfer  $298,000  from  Project  279,  Various  Buildings,  Repair  and  Improvements 
to  Project  300,  Buildings  and  Grounds,  Preventative  Maintenance  for  compliance 
with  the  American  Disabilities  Act  at  the  Department's  suburban  facilities. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  ^  _S£PIEMB£R2  7  1994  ^  

ACHNa  i/cretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


94-0233 

RESOLUTION  No.      ^  ^  


RESOLVED,  That  this  Commission  accepts  the  work  performed  under  San  Francisco  Water 
Department  Contract  No.  WD-2124,  8-Inch  Ductile  Iron  Main  Installation  in  Geary  Boulevard  between 
5th  and  16th  Avenues  as  satisfactorily  completed;  approve  debit  Contract  Modification  No.  1  in  the 
amount  of  $8,21 1.000;  and  authorize  fmal  payment  in  of  $2,000.00  to  the  Contractor,  Shaw  Pipeline, 
Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,       SEPTEMBER2  7  1994 

at  Its  meeting  of  ,  —  — 


ACDHG  Sectary,  Public  Utilities  Commission 


PUBLIC  UTlLmES  COMWIISSIOI^ 

Crrv  AND  COUNTS  OP  ■iAH  FRANCISCO 


94-0234 

RESOLUTION  No.   — 


RESDLN^,  That  this  Camnnission  accepts  the  vtf)rk  as  perfomned  under  San 
Francisco  V\6ter  Department  Contract  No.  W)-2130R,  Ventilation  of  M\i  Structures, 
approves  the  Final  Contract  IVbdi f  icat  ion  in  the  credit  ainount  of  $7,291.74,  to 
decrease  the  contract  annount  from  $138,997  to  $131,705.26,  and  authorizes  final 
pavrrent  in  the  arount  of  $2,659.45  to  the  Contractor,  Pan-IVbrine  Constructors,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiUties  Commission 

.    ,       SEPTEMBER2  71994   

at  its  meeting  of  


%CrtHG  s(/cretary,  Public  Utilities  Commission 


PUBLIC  UmLMItS  UUMMISSION 

cm  ahjn  counti  of  san  pranci^o 


RESOLUTION  No. 


94-0235 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby  note  that  the  project 
which  is  the  subject  of  this  resolution  has  been  determined  by  the  Department  of  City  Planning 
to  be  categorically  exempt  as  Class  1(b)  project  under  the  State  Guidelines  implementing  the 
California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Bid  Call  as  follows: 

San  Francisco  Water  Department  Contract  No.  WD-2149,  8-Inch  Ductile  Iron  Main 
Installation  in  Larkin  Street  between  Pine  Street  and  Pacific  Avenue,  and  in  Washington  Street 
between  Larkin  and  Gough  Streets, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  meetin,  of  SEPIEMBER211??4_ 


0CJ)HGSeMary,  Public  Utilities  Commission 


CfTV  AND  COUNTY  Of  SAN  FRANCISCO 

94-0236 

RESOLUTION  No.  .  


WHEREAS,  the  San  Francisco  Water  Department  must  file  an  after  the 
fact  application  with  the  U.S.  Army  Corps  of  Engineers  to  remove  landfill 
from  a  sedimentation  basin  and  wetlands  area  in  the  vicinity  of  Upper 
Crystal  Springs  Reservoir,  in  order  to  comply  with  requirements  of  the 
federal  Clean  Water  Act  Section  404;  and 


WHEREAS,  the  Water  Department  has  been  advised  by  the  U.S.  Army 
Corps  of  Engineers,  the  California  Department  of  Fish  and  Game  and  the 
U.S.  Fish  and  Wildlife  Service  to  retain  the  services  of  a  herpetologist 
specializing  in  the  San  Francisco  Garter  Snake,  an  endangered  species, 
in  order  to  advise  the  Water  Department  on  potential  impacts  of  the 
landfill  removal  on  the  snake;  and 


WHEREAS,  the  Water  Department  agrees  that  herpetological  services 
are  required  in  order  to  further  the  Water  Department's  permit 
application,  and  intends  to  hire  a  qualified  herpetologist  to  assist  the 
City;  now  be  it 


WHERAS,  PUC  Contract  Compliance  has  reviewed  this  proposal;  now. 
therefore,  be  it 


RESOLVED,  that  the  Commission  authorizes  the  General  Manager  of  the 
San  Francisco  Water  Department  to  enter  into  a  contract  with  a  qualified 
herpetologist  specializing  in  the  San  Francisco  Garter  Snake  in  an 
amount  not  to  exceed  $5,000.00 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

*s(cret 


KtT\H<^  Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSIOM" 

94-0237 

RESOLUTION  No.  - 


WHEREAS,  This  Commission  approved  on  August  13.  1991  by  Resolution  No. 

91-  0283  an  Agreement  between  the  State  Department  of  Water  Resources  and  the  City 
and  County  of  San  Francisco  for  Construction,  Operation  and  Maintenance  of  the 
Temporary  Sunol  Blowoff  Turnout  Within  South  Bay  Aqueduct  Right  of  Way;  and 

WHEREAS.  This  Commission  approved  on  August  25,  1992  by  Resolution  No. 

92-  0243  Amendment  No.  1  to  the  Agreement  to  permit  use  of  the  facilities  through 
August  1,  1993;  and 

WHEREAS,  This  Commission  approved  on  August  10,  1993  by  Resolution  No. 

93-  0238,  Amendment  No.  2  to  the  Agreement  to  permit  use  of  the  facilities  through 
August  1,  1994;  and 

WHEREAS,  The  Water  Department  has  asked  the  Department  of  Water 
Resources  for  an  extension  of  time  to  negotiate  a  permanet  agreement  for  the  operation 
and  maintenance  of  the  Turnout;  and 

WHEREAS,  Amendment  No.  3  to  the  Agreement  would  provide  an  extension  of 
time  until  August  1,  1995  and  additional  funding  not  to  exceed  $100,000;  and 

WHEREAS,  Funding  for  this  modification  is  available  in  Project  606,  Feeder 
Mains  Construction,  Index  Code  741249;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  Amendment  No.  3  to  the 
Agreement  between  the  State  Department  of  Water  Resources  and  the  City  and  County 
of  San  Francisco  for  the  Construction,  Operation  and  Maintenance  of  the  Temporary 
Sunol  Blowoff  Turnout  Within  South  Bay  Aqueduct  Right  of  Way. 


A:\Mullanc\Resolu.nWR 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,      SEPTEMBER2  71994  ^   

at  Us  meeting  of  — _-  y<  ]  ^  — 


'ecretary,  Public  Utilities  Commission 


l^-frv  AND  COUNTI  0>-  i~aN  (=ftPiNi:lS<-U 


94-0238 

RESOLUTION  No.  


WHEREAS,  The  Public  Utilities  Commission  approved  the  preparation  of 
Comprehensive  Watershed  Management  Policy  and  Plans  by  Resolution  No.  91- 
0354;  and, 

WHEREAS.  This  Commission  approved  the  selection  of  EDAW,  Inc.  to 
prepare  said  policy  and  plans  at  an  estimated  cost  of  $1,663,500  by  Resolution 
No.  92-0137;  and, 

WHEREAS,  This  Commission,  by  the  same  resolution,  approved  a 
professional  services  agreement  for  Phase  I  of  the  Watershed  Management 
Plans/Program  Environmental  Impact  Reports  with  EDAW  Inc.  in  the  amount  of 
$330,000.00  for  initial  project  scoping  and  inventory  of  existing  data;  and, 

WHEREAS,  This  Commission  subsequently  approved  an  agreement 
amendments  for  Phase  II  of  the  project  to  include  concurrent  development  of 
draft  Watershed  Management  Policies,  research  and  data  collection,  mapping, 
additional  project  scoping,  and  preparation  of  watershed  assessments  and 
analyses  and  for  Phase  III  of  the  project  includes  concurrent  development  of 
alternative  Watershed  Management  Policies  and  program  reports,  research  and 
data  collection,  mapping,  additional  project  scoping,  preparation  of  watershed 
assessments  and  analyses,  public  participation  programs,  and  6  related 
additional  tasks;  and, 

WHEREAS,  Phases  I  and  II  are  completed,  and  Phase  III  will  be 
substantially  completed  by  November,  1994;  and, 

WHEREAS,  Phase  IV  of  the  project  includes:  (1)  Draft  and  Final 
Watershed  Policy;  {2}  Draft  and  Final  Watershed  Management  Plans;  (3)  Draft 
and  Final  Environmental  Impact  Reports,  including  responses  to  public 
comments;  and  (4)  project  related  public  participation  activities,  including 
newsletters,  public  hearings,  and  distribution  of  project  documents;  and, 

WHEREAS,  An  additional  task  has  been  defined  for  Phase  IV  to  (5) 
prepare  a  Watershed  Fire  Management  and  Protection  Plan  and  integrate  it  into 
the  Watershed  Policy  and  Management  Plans  and  Environmental  Impact  Reports; 
and, 

WHEREAS,  Amendment  No.  3  to  the  professional  services  agreement 
with  EDAW,  Inc.  to  perform  Phase  IV  will  cost  $689,000;  and, 

WHEREAS,  PUC  Contract  Compliance  has  reviewed  Amendment  No.  3 
to  the  agreement  with  EDAW,  Inc.;  now.  Therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  the 
San  Francisco  Water  Department  to  amend  the  professional  service  agreement 
with  EDAW,  Inc.  to  perform  Phase  IV  of  the  Watershed  Management  Plans  and 
Program  Environmental  Impact  Reports  Project  and  increase  the  contract  amount 
by  a  cost  not  to  exceed  $689,000,  which  will  increase  the  total  agreement 
amount  to  $2,397,000  and  increase  the  total  agreement  term  to  46  months, 

/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,      SEPTEMBER2  7  1994 

at  Its  meeting  of  — 


ACHNfl  Se<i4tary.  Public  Utilities  Commission 


CfTV  ANIl  COUNTY  OF  SAN  FRANCISCO 


94-0239 

RESOLUTION  No.  


WHEREAS,  SFWD  has  a  mission  to  preserve,  protect,  and  maintain,  municipal  watershed  lands  in 
Alameda  and  Santa  Clara  counties  in  perpetuit>  for  the  purpose  of  maintammg  water  quahty  for  a  public 
water  supply;  and. 

WHEREAS,  EBRPD  has  a  similar  mission  to  preserve,  protect,  operate  and  maintain  regional  parks  lands 
for  public  use  that  are  adjacent  to  SFWD  watershed  lands  in  Alameda  and  Santa  Clara  counties;  and, 

WHEREAS.  SFWD  and  EBRPD  have  similar  land  management  responsibilities  in  the  Alameda  Creek 
Watershed  including,  but  not  linuted  to.  water  qualit>  protection,  fire  protection,  grazing  operations,  public 
safely,  security  of  facilities,  control  of  feral  animals  and  other  pests,  vandalism,  emergency  responses  to 
accidents,  and  other  operational  activities;  and, 

WHEREAS,  SFWD  and  EBRPD  have  been  working  cooperatively  to  build  cooperative  efforts  to  manage 
the  vanous  land  and  resource  operations  for  se\  eral  years  to  provide  effective  and  efficient  administration 
of  mutually  shared  and  beneficial  organizational  goals  and  objectives  within  the  Alameda  Creek 
Watershed,  and, 

WHEREAS.  SFWD  and  EBRPD  have  determined  that  managing  the  lands  in  the  Alameda  Creek 
Watershed  has  become  more  complex  and  requires  a  more  formalized  and  coordinated  approach  to 
interagency  cooperation,  now.  therefore,  be  it 

RESOLVED,  that  this  Commission  authorizes  the  General  Manager  of  the  Water  Department  to  execute 
an  mteragencv  Memorandum  of  Understanding  (MOU)  with  the  East  Bay  Regional  Park  Distnct  for  the 
coordination  of  watershed  operations  in  the  Alameda  Creek  Watershed,  and,  be  it  further 

RESOLVED,  that  the  General  Manager  of  the  Water  Department  is  authonzcd  to  develop  and  execute 
operational  plans  consistent  with  the  terms  of  the  MOU  and  receive  from  and  expend  to  the  East  Bay 
Regional  Park  District  funds  nccessai>  to  perform  the  tasks  and  activities  specified  in  said  plans,  up  to  the 
limits  of  the  General  Manager's  fiscal  authontv 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER2  7  1994 


at  its  meeting  of . 


ikCT}H</jSecretary.  Public  Utilities  Commission 


PUBLIC  UTILrriES  COMMISSION 

CTTY  AND  COUNTt  OF  SAN  FRANCISCO 

94-0240 

RESOLUTION  Na  


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  San  Francisco  Water  Department  Contract  No.  WD-2163  Sunol 
Water  Temple  Rehabilitation,  as  satisfactorily  completed,  approves 
Contract  Modification  No.  1  (Final)  in  the  amount  of  $30,353.33  and 
authorizes  final  payment  in  the  amount  of  $31 , 159.83  to  the 
Contractor,  GT  Construction,  Inc. 


/  hereby  certify  that  the  foregoing  resoluHon  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


ACHNO  5yy^*''«0'-  Ptiblic  Utilities  Commissiort 


cm  AND  COUNTY  OF  S*N  FRANCISCO 


RESOLUTION  No. 


94-0241 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Water 
Department  as  shown  below. 


LAIMANT  & 
OURT  NO. 


on-Litigated : 
one 

itigated: 

tacy  &  Witbeck 
:i7384-4 

udgment : 

lone 


ACCIDENT  NO.  & 
SPECIFIED  SPECIALS 
PRAYER 


TYPE 


ACCIDENT 

DATE  PI/PD 


SETTLEMENT 


90-X-008-1 
$927 , 801 . 00 


$250,000  N/A 


05/91  - 
06/92 


N/A  $65,000.00 


70TAL  SETTLEMENT  (1) 


$65,000.00 


[NDEX 


410050 


SUB  OBJECT 


1450 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER 2  7  1994   


at  its  meeting  of. 


ACTING  S£^f^e^a^v.  Public  Utilities  Co m mission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


FRANK  M.  JORDAN 
Mayor 


MET  CM  METCHY 


WATER  AND  POWER 


ANSON  B.  MORAN 


SAN  FRANCISCO 


General  Manager 


WATER  DEPARTMENT 


October  7,  1994 


NOTICE  OF  EXECUTIVE  SESSION 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  will  meet  in  Executive 
Session  following  the  regular  Commission  meeting  on  Tuesday,  October  11,  1994,  in  Room 
287.  City  Hall,  San  Francisco,  California  to  discuss  attorney-client  matters  pursuant  to 
Govemment  Code  Section  54956.9  (a)  and  (b)  and  Charter  Section  3.500  (0  (2). 

CONFERENCE  WITH  LEGAL  COUNSEL 
Litigation: 

Federal  Energy  Regulatory  Commission  (FERC)  ftoject  No.  2299. 

Hetch  Hetchy  Bid  on  Power  to  the  Presidio. 

and  Govemment  Code  Section  54957  and  Administrative  Code  67.10  regarding  personnel 
matters.  ^ 


287  CITY  HALL  •  SAN  FRANCISCO,  CALIFORNIA  94102  •  {415)554-7316  •  FAX  (415)  554-7470 


Jill  R.  Thompson 
Acting  Secretary 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
October  11,  1994 

COMMISSIONERS 
Morton  Miller,  President 
E.  Dennis  Normandy,  Vice  President 
Marion  E.  Otsea 
Yasin  (Sal)  Salma 
Robert  K.  Werbe 


DEPARTMENTS 
Water  Department 
Hetch  Hetchy 


BUREAUS 
EngiDeeriDg  and  Construction  Management 
Information  Systems 
Personnel  and  Training 
System  Planning  and  Regulatory  Compliance 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


94-182 


Call  to  Order: 


2:05  p.m. 


Present:  President  Morton  Miller,  Vice  President  E.  Dennis  Normandy, 

Commissioner  Marion  E.  Otsea,  Commissioner  Yasin  (Sal)  Salma, 
Commissioner  Robert  K.  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner  Salma,  the  Minutes  of 
the  Regular  Meeting  of  September  27,  1994  were  approved. 


A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


RESOLUTION 

NO. 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Salma.  the  following  resolution  was  adopted: 

94-0242  UEB     Approving  Amendment  No.  1  to  the  Professional  Services 

Agreement  with  EIP  Associates  for  environmental  consultant 
services  extending  the  contract  term  to  December  31 ,  1996  at 
no  additional  cost  to  the  City  and  deleting  the  provisions  relating 
to  the  South  African  Divestment  Ordinance. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Salma.  the  following  resolution  was  adopted: 

94-0243  BPT      Ratifying  and  approving  the  Non  Civil  Service  and  temporary 

appointments  and  removals  made  by  the  General  Manager  of 
Public  Utilities,  for  the  month  of  August  1994. 

VOTE:  AYES    -    Miller,  Normandy.  Otsea.  Salma.  Werbe 


94-183 


On  motion  of  Commissioner  Salma,  seconded  by  Commissioner 
Otsea,  the  following  resolution  was  adopted: 

94-0244  WD       Requesting  the  Mayor  of  the  City  and  County  of  San  Francisco 

to  declare  Monday,  October  24,  1994  as  the  Official  60th 
Anniversary  of  water  first  being  delivered  from  Hetch  Hetchy 
Water  System  to  the  citizens  of  the  City  and  County  of  San 
Francisco. 

VOTE;  AYES    -    Miller,  Normandy,  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Werbe.  seconded  by  Commissioner 
Otsea.  the  following  resolution  was  adopted: 

94-0245  UEB     Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 

execute  Contract  Modification  No.  1  for  Water  Department 
Contract  No.  WD-2132R1.  Millbrae  Shops  Phase  ll-A,  North 
Shop/Fuel  Island,  with  Berrios  Construction  Company,  Inc., 
increasing  the  contract  amount  by  $155,013.00  and  extending 
contract  completion  time  to  December  31.  1994. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea.  Salma,  Werbe 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted  in  Executive 
Session: 

94-0246  HH       Directing  the  City  Attorney  to  file  a  protest  on  the  award  of  the 

contract  for  providing  electrical  services  to  the  Presidio. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea,  Salma,  Werbe 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public 
Utilities  Commission. 


****************************** 


94-184 


ANNOUNCEMENT  OF  EXECUTIVE  SESSION 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  that  the  Public  Utilities 
Commission  met  in  Executive  Session  following  the  meeting  on  September  27,  1994.  The 
Commission  did  not  take  any  action  in  the  case  of  City  &  County  of  San  Francisco  v.  Ameron 
Inc.,  PSG  Corrosion  Engineering,  Inc.  and  Underground  Construction  Inc.,  et.  al.,  Superior 
Court  No.  927-962.  The  Commission  approved  a  settlement  in  the  case  of  Stacy  &  Witbeck 
V.  CCSF  {No.  417384-4)  regarding  the  Calaveras  Pipeline. 

Commissioner  Otsea  made  a  motion,  seconded  by  Commissioner  Salma  not  to  disclose  the 
discussion  in  the  Executive  Session.  The  motion  passed  unanimously. 


INTRODUCTION  OF  OLD  BUSINESS  BY  COMMISSIONERS 

Commissioner  Salma  directed  staff  to  include  in  the  lease  agreement  between  the  City  and 
County  of  San  Francisco  Water  Department  and  Encabo  Enterprises  (as  lessee),  a  provision 
for  the  lessee  to  beautify  the  leased  area.  The  lease  under  discussion  was  for  a  3.148 
square  foot  parcel  of  the  San  Andreas  Pipeline  right-of  way  adjacent  to  1101  Junipero  Serra 
Boulevard  in  San  Francisco. 


INTRODUCTION  OF  NEW  BUSINESS  BY  COMMISSIONERS 

Commissioner  Salma  directed  staff  to  provide  to  the  Commission  a  list  of  leases  and  permits 
issued  by  the  Water  Department  and  identify  the  options  and  the  terms  of  each  lease. 
Commissioner  Otsea  directed  staff  to  provide  a  comprehensive  list  of  land  assets.  The  list 
of  leases  and  permits  would  be  provided  before  the  next  Commission  meeting  on  October 
25,  1994.  The  list  of  land  assets  would  be  provided  later. 


GENERAL  MANAGER'S  REPORT 

Anson  B.  Moran.  General  Manager  of  Public  Utilities,  advised  that  reports  and  other 
information  related  to  Cryptosporidium  are  available  for  public  review  within  the  department. 
Mr.  Moran  said  that  Cryptosporidium  in  San  Francisco's  water  system  is  far  lower  than  most 
filtered  water  supplies  in  the  country. 


94-185 


PUBLIC  COMMENTS 


John  Worldie  of  Epoxy  Contractors,  requested  that  the  Commission  authorize  a  refund  of  the 
$4,980  cash  bid  bond  he  submitted  for  Contract  No.  WD-2159R,  Forest  Hill  Concrete  Tank 
Interior  Coating.  The  contractor  did  not  get  the  award  due  to  his  inability  to  get  the  required 
performance  and  payment  bonds.  Joshua  Milstein.  Deputy  City  Attorney,  advised  that  the 
Commission  had  no  authority  to  return  Mr.  Worldie's  bid  bond;  however,  the  Commission 
could  make  a  recommendation  to  the  Board  of  Supervisors.  He  stated  that  the  City  is  legally 
able  to  withhold  bid  bonds  to  recover  its  costs  for  processing  contract  bids.    Mr.  Moran 
suggested  scheduling  this  matter  for  discussion  at  the  next  Commission  meeting.  He 
advised  that  the  Commission  consider  how  Mr.  Worldie's  request  conforms  with  the  City's 
bidding  and  contracting  process.  Commissioner  Miller  expressed  concern  that  action  on  this 
matter  may  cause  a  precedent  in  the  future.  Commissioner  Normandy  suggested  that  staff 
provide  the  actual  costs  incurred  by  the  City  in  the  contracting  process. 

Bruce  Brugmann.  publisher  of  the  Bay  Guardian,  urged  the  Commission  to  vote  to  discuss 
the  Presidio  matter  in  an  open  session  so  that  the  public  would  know  what  the  Commission 
intends  to  do.  Mr.  Brugmann  stated  that  the  Commission  should  protest  the  bid  and  the 
bidding  process  for  the  contract  to  supply  power  to  the  Presidio.  Joshua  Milstein,  Deputy 
City  Attorney,  advised  that  the  Commission  cannot  vote  on  an  item  introduced  under  Public 
Comment.  Commissioner  Miller  replied  that  the  Commission  would  take  Mr.  Brugmann's 
concern  into  consideration  and  would  announce  the  results  after  the  executive  session. 
Commissioner  Otsea  expressed  objections  to  Mr.  Brugmann  imposing  upon  the  Commission 
to  conduct  the  matter  in  open  session.  Commissioner  Normandy  refuted  Mr.  Brugmann's 
comments  regarding  actions  of  past  Commissions  and  stated  that  the  incumbent  Commission 
cannot  be  held  responsible  for  the  actions  of  previous  Commissions. 

Item  No.  (10):  Authorizing  the  General  Manager  of  the  Water  Department  to  offer  a  toilet 
rebate  program  aimed  at  replacing  toilets  with  ultra  low-flush  toilets  in  multiple  family  units 
throughout  the  City. 

This  matter  was  continued  from  the  meeting  of  September  27,  1994. 

Commissioner  Miller  made  a  motion,  seconded  by  Commissioner  Otsea.  to  amend  the 
resolution  to  make  the  program  available  to  all  residential  unit  owners  on  a  first  come,  first 
served  basis.  Joshua  Milstein  advised  that  the  Commission  cannot  vote  on  that  amendment 
because  the  original  meeting  notice  was  for  multiple  family  housing  units  only.  Mr.  Moran 
explained  that  the  intent  of  the  program  was  to  make  it  available  to  residential  units  only  and 
not  for  commercial  enterprises. 

Commissioner  Salma  made  a  motion,  seconded  by  Commissioner  Normandy,  to  continue 
this  item  to  the  next  meeting  scheduled  on  October  25.  1994  for  staff  to  provide  a  new 
recommendation  to  make  the  program  available  to  all  owners  of  residential  units.  The  motion 
passed  unanimously,  4-0.  Commissioner  Werbe  was  excused  during  the  discussion  of  this 
item. 


94-186 


Resolution  No.  94-0244:  Requesting  the  Mayor  of  the  City  and  County  of  San  Francisco  to 
declare  Monday.  October  24,  1994  as  the  Official  60th  Anniversary  of  water  first  being 
delivered  from  Hetch  Hetchy  Water  system  to  the  citizens  of  the  City  and  County  of  San 
Francisco. 

William  Laws  of  the  Water  Department  stated  that  there  would  be  a  small  ceremony  and  a 
display  of  historic  photographs  in  City  Hall  on  October  24,  1994  at  1 1 :30  a.m..  There  would 
also  be  a  picnic  for  employees  at  the  Pulgas  Water  Temple  in  San  Mateo  on  October  30. 
1994. 

Commissioner  Salma  moved  and  Commissioner  Otsea  seconded  to  adopt  the  resolution. 
The  motion  passed  unanimously. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED  TO  AN  EXECUTIVE  SESSION:  2:55 
P.M. 


EXECUTIVE  SESSION 

The  Commission  met  in  closed  session  from  3:05  p.m.  to  3:55  p.m.  in  Room  287  in  City 
Hall  to  confer  with  legal  counsel  regarding  the  Federal  Energy  Regulatory  Commission 
(FERC)  Project  No.  2299,  and  the  Hetch  Hetchy  bid  to  supply  power  to  the  Presidio. 

The  Commission  reconvened  to  an  open  session  at  3:56  p.m.  Commissioner  Miller 
announced  that  the  Commission  voted  unanimously  to  file  a  protest  on  the  award  of  the 
contract  to  supply  power  to  the  Presidio.  Commissioner  Otsea  made  a  motion,  seconded 
by  Commissioner  Salma,  not  to  disclose  the  discussion  during  the  closed  session.  The 
motion  passed  unanimously. 

The  Commission  took  no  action  regarding  Federal  Energy  Regulatory  Commission 
(FERC)  Project  No.  2299.  The  item  regarding  a  personnel  matter  was  not  discussed. 

The  meeting  was  adjourned  at  3:57  p.m. 


**************************** 


Romaine  A.  Boldridge 
Secretary 


94-187 


WiiUl!  UIHI|i|igBHWWIIWIBff 

'  SAN     RAN  CISCO 

94-0242 


cm  AND  COUNTY  OP  SAN  FRANCISCO 


RESOLUTION  No.  . 


WHEREAS,  UEB  currently  has  a  professional  services  contract  with  EIP  Associates  to  provide 
environmental  consultant  services  on  as  "as-needed"  basis;  and 

WHEREAS,  The  Utilities  Engineering  Bureau  has  issued  several  task  orders  which  are 
currently  being  performed  by  EIP  Associates;  and 

WHEREAS,  The  term  of  the  contract  must  be  extended  to  December  31,  1996,  to  allow  the 
consultant  to  complete  these  tasks;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  Amendment  No.  1  to  the  Professional 
Services  Agreement  between  EIP  Associates  and  the  City  for  Environmental  Consultant  Services, 
which  Amendment  extends  the  contract  term  to  December  3 1 ,  1996,  and  deletes  the  provisions  relating 
to  the  South  African  Divestment  Ordinance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtiliHes  Commission 

.     ,  OCTOBER  1  11994  _ 

at  Its  meeting  of  _  —    ~ 


"SecretaryTPublic  Utilities  Comets  sit 


S  COMMISSION 


94-0243 

RESOLUTION  No.     v 


VfflEREAS,  under  the  authority  of  caiarter  Section  3.501, 
the  General  IVfenager,  PUC  is  authorized  to  make  Non  Civil  Service 
and  Tarporary  appointments  and  reiriDvals  therefrom  subject  to  the 
approval  of  the  PUC;  and 


WHEREAS,  such  appointrrents  and  ranovals  have  been 
ordered  by  the  General  lyfenager,  PUC;  and 


WHEREAS,  the  General  IVbnager,  PUC,  has  requested 
camdssion,  ratification  and  ^proval  of  such  appointments  and 
ranovals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Ccnmission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Temporary 
appointrr^ts  and  removals  for  the  month  of  August,  1994. 


217C-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,      ^.     ,       OCTOBER  111994 

at  its  meeting  of    


Secretary,  Public  Utilities  CommTssion 


cm  AND  COUNTY  OF  SAN  FRANCISCO 


F  SAN  FRANCISCO 

94-0244 


RESOLUTION  No. 


WHEREAS,  On  October  24.  1934,  water  was  delivered  for  the  first  time  from 
O'Shaughnessy  Dam  in  the  Sierra  Nevada  mountains  through  the  1 50  miles  of  the  Hetch- 
Hetchy  Water  System  to  the  citizens  of  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  The  planning  of  the  Hetch-Hetchy  water  system  involved  insight, 
resourcefulness  and  leadership  from  the  City  and  County  of  San  Francisco's  founding 
fathers;  and 


WHEREAS,  the  construction  of  the  Hetch-Hetchy  Water  Delivery  System  under  the 
leadership  of  Michael  O'Shaughnessy,  resulted  in  one  of  the  greatest  engineering  feats 
in  North  America,  and 


WHEREAS,  the  42.000  square  miles  of  watershed  that  surround  Hetch-Hetchy  are 
managed  to  protect  the  area's  wildlife  as  well  as  to  maintain  one  of  the  largest  and  most 
pristine  watersheds  in  the  country;  and 

WHEREAS,  the  City  and  County  of  San  Francisco  showed  great  foresight  in 
purchasing  the  Spring  Valley  Water  System  in  1930  to  ensure  that  once  the  water  was 
delivered  from  the  Sierra  Nevada  mountains,  that  the  water  was  treated  and  delivered  via 
a  well-maintained  disthbution  system  to  the  citizens  of  the  City  and  County  of  San 
Francisco  and  its  wholesale  customers  at  a  reasonable  cost  to  all;  and 

WHEREAS,  this  dependable  water  system  delivers  each  year  an  average  of  240 
million  gallons  of  the  highest  quality  of  water  to  the  San  Francisco  Water  Department's 
customers;  and 

WHEREAS,  the  San  Francisco  Public  Utilities  Commission  has  lead  the  Hetch- 
Hetchy  Water  and  Power  Department  and  the  San  Francisco  Water  Department  in 
meeting  the  ever-changing  needs  of  the  system's  residential  and  commercial  customers; 
therefore  be  it 


RESOLVED,  That  this  Commission  requests  that  the  Mayor  of  the  City  and  County 
of  San  Francisco  to  declare  Monday,  October  24,  1994  as  the  Official  60th  Anniversary 
of  water  first  being  delivered  from  the  1 50  miles  of  the  Hetch-Hetchy  Water  System  to  the 
citizens  of  the  City  and  County  of  San  Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCTOBER    1  11994. 


Secretary.  Public  Utilities  Commission 


WBoemmnmmmiimim 

art  AND  COUIWTT  OF  SAN  FAAN CISCO 

94-0245 

RESOLUTION  No.  ___________ 


WHEREAS,  The  work  in  Water  Department  Contract  No.  WD- 
2132R1,  SFWD-Millbrae  Headquarters  -  Phase  IIA,  North  Shop/Fuel 
Island  consists  of  constructing  a  new  Maintenance  Shop,  installing 
underground  util i ties  work,  removing  and  instal 1 ing  in  kind  a 
Gasol ine  &  Diesel  Fuel  Di  spensi  ng  Station  and  associated 
contaminated  soil  removal/remediation  work;  and 

WHEREAS.  Thi  s  Commi  ssion  authorized  the  award  of  the 
construction  contract  in  the  amount  of  $2,974,520.00  to  Berrios 
Construction  Company,  Inc.  on  November  23,  1994  and  the  Board  of 
Supervisor  and  Mayor  approved  the  extension  of  time-to-award  on 
January  10,  1994  and  January  18,  1994  respectively.  The  first  day 
of  contract  was  established  as  March  7,  1994  with  a  completion  date 
of  December  1,  1994;  and 

WHEREAS,  Contract  Modification  No.l  consists  of  three  items: 
(1)  Increase  Contract  Bid  Item  No. 5  Contaminated  Soil  estimated 
quantity  by  738  cubic  yards  for  an  increase  of  $88,560.00;  (2) 
Repl ace  the  exi sting  Tide!  Fuel  Management  System  with  a  new 
VeederRoot  System  for  the  amount  of  $20,373.00;  (3)  Extend  contract 
completion  time  by  nine  (9)  calendar  days;  and 

WHEREAS,  The  new  contract  price  totals  $3,083,453  and  the  new 
contract  completion  date  is  December  10,  1994;  and 

WHEREAS,  SFPUC  staff  reviewed  the  proposed  Contract 
Modification  No.  1  and  recommends  Commission  approval  of  said 
Contract  Modification  No.  1;  now,  therefore,  be  it 

RESOLVED,  That  this  Commi  ssion  hereby  approves  Contract 
Modification  No.l  for  construction  Contract  No.  W0-2132R1  Millbrae 
Shops  Phase  II-A  with  Berrios  Construction  Company,  Inc.  in  the 
amount  of  $108,933.00  for  a  new  contract  amount  totalling 
$3,083,453.00  and  a  contract  completion  time  extension  of  nine  (9) 
calendar  days  for  a  new  contract  completion  date  of  December  10, 
1994. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  111994 


at  its  meeting  of  ^ 


Secretary,  Public  Utilities  Commnsion 


umuB  m\immmmmmmir 

■  SAN  FRANCISCO 

94-0246 


cm  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  . 


WHEREAS,  Allegations  have  been  made  about  various  irregularities  in  the  federal 
government's  process  for  the  procurement  of  electrical  energy  services  for  the  Presidio  National 
Park;  and 

WHEREAS,  The  City  has  been  unable  to  obtain  copies  of  the  successful  bid  in  order  to 
make  an  independent  assessment  of  the  merits  of  the  bid  and  the  selection  process;  and 

WHEREAS,  Protests  to  the  award  of  the  contract  for  providing  electrical  services  to  the 
Presidio  must  be  filed  by  October  13.  1994;  now.  therefore,  be  it 

RESOLVED.  That  the  Public  Utilities  Commission  directs  the  City  Attorney  to  file  on 
its  behalf  a  protest  on  the  award  of  said  contract  for  electrical  energy  services;  and.  be  it 

FURTHER  RESOLVED,  That  the  City  Attorney  renew  the  City's  request  for  a  copy  of 
the  winning  bid,  all  other  bids  submitted  and  all  analyses  and  reports  used  in  evaluating  the  bids 
and  making  an  award  of  the  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,        OCTOBER  111994 

at  Its  meeting  of  


Secretary.  Public  Utilities  Commission 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
October  25.  1994 

COMMISSIONERS 
Morton  Miller,  President 
E.  Dennis  Normandy,  Vice  President 
Marion  E.  Otsea 
Yasin  (Sal)  Salma 
Robert  K.  Werbe 


DEPARTMENTS 
Water  Department 
Hetch  Hetchy 


BUREAUS 
Engineering  and  Construction  Management 
Information  Systems 
Personnel  and  Training 
System  Planning  and  Regulatory  Compliance 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


94-188 


Call  to  Order: 


2:05  p.m. 


Present: 


President  Morton  Miller,  Vice  President  E.  Dennis  Normandy, 
Commissioner  Marion  E.  Otsea,  Commissioner  Yasin  (Sal)  Salma, 
Commissioner  Robert  K.  Werbe 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner  Normandy,  the  Minutes  of 
the  Regular  Meeting  of  October  1 1 ,  1994  were  approved. 

On  motion  of  Commissioner  Werbe,  seconded  by  Commissioner  Salma,  the  revised  Minutes 
of  the  Regular  Meeting  of  September  13,  1994  were  approved. 


************************* 


RESOLUTION 
NO. 

On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Werbe,  the  following  resolution  was  adopted: 

94-0247  BF        Requesting  the  Controller  to  allot  funds  and  to  draw  warrants 

against  such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Water  Department  totaling  $18,800.00. 

VOTE;  AYES    -    Miller,  Normandy.  Otsea.  Salma,  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0248  WD      Authorizing  the  General  Manager  of  the  San  Francisco  Water 

Department  to  offer  a  toilet  rebate  program  as  an  incentive  for 
replacing  toilets  with  ultra  low-flow  flush  toilets  in  residential  units 
throughout  the  City. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea 
ABSTAINED  -  Salma 
ABSENT       -  Werbe 
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On  motion  of  Commissioner  Salma.  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0249  WD       Apportioning  the  suburban  purchasers'  residual  water  pursuant  to 

Section  7.02(b)(1 )  of  the  Settlement  Agreennent  and  Master  Water 
Sales  Contract. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea.  Salma,  Werbe 


On  motion  of  Commissioner  Werbe.  seconded  by  Commissioner 
Otsea.  the  following  resolution  was  adopted: 

94-0250  WD      Approving  modification  to  the  individual  water  supply  contracts  with 

Alameda  County  Water  District  and  the  City  of  Mountain  View, 
increasing  Alameda  County  Water  District's  supply  assurance  to 
13.760  million  gallons  per  day  (MGD)  and  increasing  Mountain 
View's  supply  assurance  to  13.460  million  gallons  per  day  annual 
average  usage. 

VOTE:  AYES    -    Miller.  Normandy,  Otsea,  Salma.  Werbe 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0251  HH       Authorizing  negotiation  and  execution  of  a  professional  services 

agreement  with  Trihey  and  Associates  to  assist  Hetch  Hetchy 
Water  and  Power  and  the  San  Francisco  Water  Department  for  as 
needed  fisheries  consulting  services  for  a  contract  amount  not  to 
exceed  $150,000  for  a  contract  term  up  to  December  31.  1997. 

VOTE:  AYES    -    Miller.  Normandy.  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted: 

94-0252  UEB     Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to 

negotiate  and  execute  a  professional  services  agreement  with 
Olivia  Chen  Consultants.  Inc.  to  provide  "as  needed"  specialized 
engineering  services  to  the  Utilities  Engineering  Bureau  for  a 
contract  amount  not  to  exceed  $200,000.00  for  a  term  of  two  (2) 
years. 

VOTE:  AYES    -    Miller.  Normandy,  Otsea.  Salma.  Werbe 


94-190 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


ANNOUNCEMENT  OF  EXECUTIVE  SESSION 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  that  the  Public  Utilities 
Commission,  in  an  executive  session  held  on  October  11,  1994,  voted  unanimously  to  file 
a  protest  on  the  award  of  the  contract  to  supply  power  to  the  Presidio.  The  Commission  did 
not  take  any  action  on  the  Federal  Energy  Regulatory  Commission  (FERC)  Project  No.  2299 
matter. 


INTRODUCTION  OF  OLD  BUSINESS  BY  COMMISSIONERS 

William  H.  Laws,  Director  of  Finance,  Water  Department,  responded  to  questions  raised  by 
Commissioner  Salma  regarding  existing  leases  of  Water  Department  lands.  Mr.  Laws  stated 
that  there  were  several  leases  expiring  that  are  on  watershed  land.  They  will  not  be  renewed 
until  after  completion  of  the  Watershed  Master  Plan.  All  existing  leases  are  being  continued 
on  a  month  to  month  basis.  There  was  one  lease  which  was  operating  under  a  revocable 
permit  pending  negotiation  with  the  new  lessee  of  the  property. 

In  response  to  questions  about  escalation  clauses.  Mr.  Laws  stated  that  rents  for  some 
agricultural  leases  are  based  on  a  percentage  of  the  harvest.  For  non-agricultural  leases  the 
rent  is  tied  to  a  consumer  price  index. 

In  response  to  Commissioner  Salma's  inquiry  regarding  30-year  lease  terms.  Mr.  Laws 
replied  that  it  is  no  longer  the  Department's  policy  to  negotiate  long  term  leases.  Currently, 
the  maximum  term  of  a  lease  would  be  five  years,  except  in  the  case  of  a  golf  course  which 
would  be  discussed  with  the  Commission. 
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GENERAL  MANAGER'S  REPORT 


Anson  B.  Moran.  General  Manager  of  Public  Utilities,  reported  on  the  ceremony  held 
Monday,  October  24,  1994  in  City  Hall  to  celebrate  the  60th  Anniversary  of  the  first  delivery 
of  Hetch  Hetchy  water  to  San  Francisco.  The  Mayor  signed  a  proclamation  declaring 
October  24,  1994  as  Hetch  Hetchy  Water  System  Day  in  San  Francisco. 

Mr.  Moran  announced  that  James  Bowen,  Manager  of  Hetch  Hetchy  Water  &  Power 
Resource  Management  Section  won  the  San  Francisco  Planning  and  Urban  Research 
Association  (SPUR)  Efficiency  Award. 

Mr.  Moran  reported  on  upcoming  events  relating  to  the  Ground  Water  Reclamation  master 
plan  that  the  department  is  developing.  He  said  that  the  Fire  Commission  would  meet  today, 
October  25,  1994,  to  discuss  the  extension  of  the  high  pressure  system  and  the  use  of 
reclaimed  water.  On  November  1 ,  1 994,  Recreation  and  Park  Commission  would  be  hearing 
a  presentation  on  the  role  of  ground  water  in  their  master  planning  effort.  On  November  3. 
1994  a  resolution  would  be  submitted  by  the  Water  Department  to  the  Board  of  Supervisors 
requesting  an  extension  of  time  in  the  master  planning  process.  The  Water  Department 
would  be  providing  a  presentation  to  the  Commission  on  November  8.  1994. 


The  following  items  were  taken  off  the  calendar: 

Item  9(b):  Awarding  San  Francisco  Water  Department  Contract  No.  WD-2178.  Cleaning  of 
Sunset  Reservoir  (North  Basin),  in  the  amount  of  $170,000.00  to  San  Luis  Gonzaga 
Construction,  Inc. 

Item  (14):  To  consider  request  from  John  Wortdie  of  Epoxy  Contractor  to  refund  the  cash 
bid  bond  submitted  for  Contract  No.  WD-2159R.  Forest  Hill  Concrete  Tank  Intenor  Coating. 

Item  (15):  Rescinding  the  award  of  San  Francisco  Water  Department  Contract  No.  WD- 
2159R.  Forest  Hill  Concrete  Tank  Interior  Coating,  awarded  on  June  14,  1994  by  PUC 
Resolution  No.  94-0152  to  Epoxy  Contractors;  and  retaining  as  liquidated  damages  the  bid 
security  in  the  amount  of  $4,980.00  which  accompanied  Epoxy  Contractor's  bid. 
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Resolution  No.  94-0248:  Authorizing  the  General  Manager  of  the  San  Francisco  Water 
Department  to  offer  a  toilet  rebate  program  as  an  incentive  for  replacing  toilets  with  ultra  low- 
flow  flush  toilets  in  residential  units  throughout  the  City. 

Commissioner  Werbe  was  excused  at  2:22  p.m. 

The  Commission  unanimously  passed  a  motion  made  by  Commissioner  Otsea,  seconded  by 
Commission  Normandy,  to  excuse  Commissioner  Saima  from  voting  on  this  matter  due  to 
possible  conflict  of  interest. 

Commissioner  Otsea  made  a  motion,  seconded  by  Commissioner  Normandy  to  adopt  the 
resolution.  The  motion  passed  3-0.  Commissioner  Salma  abstained.  Commissioner  Werbe 
was  absent. 

Resolution  No.  94-0249:  Apportioning  the  suburban  purchasers'  residual  water  pursuant  to 
Section  7.02(b)(1)  of  the  Settlement  Agreement  and  Master  Water  Sales  Contract. 

Commissioner  Werbe  returned  at  2:25  p.m. during  the  discussion  of  this  item. 

John  P.  Mullane,  General  Manager  of  the  Water  Department,  stated  that  the  master  sales 
agreement  with  suburban  water  agencies  in  1984  contained  compromises  and  open-  ended 
agreements  one  of  which  was  the  allocation  of  residual  water  to  the  suburban  water 
agencies.  Mr.  Mullane  said  that  the  proposed  resolution  would  authorize  the  General 
Manager  of  the  Water  Department  to  apportion  the  residual  water  according  to  the  new 
allocation  approved  by  the  suburban  purchasers. 

Doug  Short,  President  of  the  Bay  Area  Water  Users  Association  and  General  Manager  of 
Belmont  Water  Distnct.  urged  the  Commission's  approval  of  the  allocation.  He  stated  that 
all  of  the  BAWUA  member  agencies  have  agreed  to  it  and  they  would  be  developing  a  water 
allocation  plan  for  suburban  water  agencies  for  use  during  drought  periods. 

Commissioner  Salma  moved  to  adopt  the  resolution,  seconded  by  Commissioner  Normandy. 
The  motion  passed  unanimously. 
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Resolution  No.  94-0251:  Authorizing  negotiation  and  execution  ot  a  professional  services 
agreement  with  Trihey  and  Associates  to  assist  Hetch  Hetchy  Water  and  Power  and  the  San 
Francisco  Water  Department  for  as  needed  fisheries  consulting  services. 

Lawrence  T.  Klein.  General  Manager.  Hetch  Hetchy  Water  &  Power,  replied  to  Commissioner 
Salma's  inquiry  that  the  City  Attorney's  Office  made  efforts  to  find  a  consultant  in  San 
Francisco  with  the  requisite  experience.  However,  they  were  unable  to  find  any  as  there 
were  not  many  consultants  with  the  kind  of  experience  required  for  the  project. 

On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner  Normandy,  the  Commission 
voted  unanimously  to  adopt  the  resolution. 


Resolution  No.  94-0252:  Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to 
negotiate  and  execute  a  professional  services  agreement  with  Olivia  Chen  Consultants,  Inc. 
to  provide  "as  needed"  specialized  engineering  services. 

Commissioner  Werbe  suggested  including  the  bid  price  in  the  evaluation  cnteria  for  selecting 
consultants.  He  stated  that  it  would  give  the  City  the  opportunity  to  hire  someone  that  could 
save  the  City  money.  Richard  E.  Brandt,  Manager  of  Utilities  Engineering  Bureau,  stated  that 
the  department  looked  at  the  bid  prices  although  there  was  no  requirement  for  professional 
services  contracts  to  use  price  as  a  criteria.  Mr.  Brandt  stated  that  the  department  did  not 
consider  price  as  a  dominant  criteria  in  this  contract  due  to  the  technical  nature  of  the  job. 


*************************** 


THEREUPON,  THE  MEETING  WAS  ADJOURNED  AT:    2:40  P.M. 


Romaine  A.  Boldndge 
Secretary 
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94-0247 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City- 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Water 
Department  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 
SPECIFIED  SPECIALS 
PRAYER 


TYPE 


ACCIDENT 

DATE  PI/PD  SETTLEMENT 


Non-Litigated : 
None 

Litigated : 
None 

Judgment : 

Irwin 

McElliott 

S941-413 


91-X-0006-1  N/A  N/A 

$53, 000  .00 


11-08-91       PI  $18,800.00* 


TOTAL  SETTLEMENT  (1) 

*  7%  interest  to  be  included 


$18, 800  .00 


INDEX 


410050 


SUB  OBJECT 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«•„„„/         OCTOBER  2  5  1994 

at  its  meeting  of  ,  _ — -  


~Secretarv.  Public  Utilities  Commissio 


CITV  ANO  COUNTY  OF  SAN  FRANCISCO 

94-0248 

RESOLUTION  No.   

WHEREAS,  The  Board  of  Supervisors  signed  the  Memorandum  of  Understanding 
Regarding  Urban  Water  Conservation  in  California  in  September  1991;  and 

WHEREAS,  One  of  the  programs  that  is  specified  in  the  Memorandum  of 
Understanding  is  a  toilet  rebate  program,  wherein  the  signatory  agencies  would  give 
financial  incentives  to  their  residential  customers  for  the  installation  of  ultra-low  flow 
toilets  that  use  only  1 .6  gallons  or  less  per  flush;  and 

WHEREAS,  Water  consumption  resulting  from  the  use  of  toilets  accounts  for 
approximately  40%  of  the  water  used  in  residential  buildings;  and 

WHEREAS,  The  San  Francisco  Water  Department's  multiple  family  and  single- 
family  accounts  use  60%  of  the  total  water  consumed  each  year  by  accounts  within 
the  City  and  wherein  it  has  been  found  in  studies  by  the  Metropolitan  Water  District 
of  Southern  California  and  other  water  agencies  that  the  largest  amount  of  water 
savings  resulting  from  a  conservation  program  is  from  replacing  old  toilets  with  ultra- 
low  flow  toilets;  and 

WHEREAS,  Funds  totaling  $300,000  for  a  toilet  rebate  program  were  allocated 
to  the  San  Francisco  Water  Department  during  FY  1994-95  and  an  additional 
$300,000  was  carried  forward  from  FY  1  993-94  for  a  toilet  rebate  program;  therefore 
be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  the  Water 
Department  to  offer  a  toilet  rebate  program  aimed  at  replacing  toilets  in  residential 
homes  and  buildings  throughout  the  City. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetin,  of  OCTOBER   2  5  1994  _ 


Secretary,  Public  Utilities  Commi^ion 
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cm  AND  COUNTY  OF  SAN  FRANCISCO 

94-0249 


RESOLUTION  No. 


RESOLUTION  APPROVING  ALLOCATION  OF  RESIDUAL  WATER 


WHEREAS,  the  City  and  County  of  San  Francisco,  through  its  Public  Utilities 
Commission  ("City"  or  "SFPUC"),  agreed  in  the  1984  Settlement  Agreement  and  Master  Water 
Sales  Contract  ("Settlement  Agreement")  to  supply  a  maximum  annual  average  metered  supply 
of  water  equal  to  184  million  gallons  per  day  (mgd)  to  certain  wholesale  water  customers 
(collectively  referred  to  as  the  "Suburban  Purchasers");  and 

WHEREAS,  the  maximum  annual  184  mgd  supply  of  water  is  referred  to  in  the 
Settlement  Agreement  as  the  "Supply  Assurance";  and 

WHEREAS,  the  Settlement  Agreement  did  not  fully  allocate  the  Supply  Assurance  among 
the  Suburban  Purchasers,  but  instead  provided  that  the  amount  of  the  Supply  Assurance  not 
already  allocated  ("residual  water")  might  be  allocated  either  by  agreement  among  the  Suburban 
Purchasers,  or,  in  the  absence  of  such  agreement,  upon  current  usage  over  successive  three  year 
periods;  and 

WHEREAS,  the  Suburban  Purchasers  have  to  dale  been  unable  to  reach  agreement  to 
allocate  the  remaining  residual  water;  and 

WHEREAS,  the  tlrst  triennial  allocation  of  residual  water  occurred  in  1988,  based  on 
water  usage  during  fiscal  years  1984-85  through  1986-87.  and  the  Suburban  Purchasers 
thereafter  suspended  the  triennial  vesting  process  in  order  to  support  the  City's  mandatory  water 
rationing  program  instituted  m  response  to  drought  conditions;  and 

WHEREAS,  there  is  a  continuing  need  to  conserve  water  consumed  by  the  City's  retail 
water  customers  and  the  Suburban  Purchasers  due  to  recent  reductions  in  the  estimated  safe  yield 
of  the  City's  Hetch  Hetchy  water  supply;  and 

WHEREAS,  the  triennial  vesting  formula  in  tiie  Settlement  Agreement  acts  as  a 
disincentive  to  conserve  water  and  to  develop  alternative  water  supplies  since  allocations  of 
residual  water  under  such  formula  are  based  on  each  Suburban  Purchaser's  current,  continuing 
use  of  water;  and 

WHEREAS,  the  SFPUC  adopted  a  policy  supporting  the  removal  of  disincentives  to 
conserve  water  and  develop  alternative  water  supplies  found  in  the  Settlement  Agreement  in 
SFPUC  Resolution  No.  93-0085;  and 

WHEREAS,  the  Suburban  Purchasers  have  now  reached  agreement  among  themselves 
regarding  final  allocation  of  remaining  residual  water  under  the  Settlement  Agreement,  and  this 
allocation  will  serve  to  eliminate  existing  disincentives  to  conserve  and  develop  water  found  in 
the  Settlement  Agreement;  and 

WHEREAS,  each  Suburban  Purchaser  has  ratified  or  approved  the  proposed  final 
allocation  of  residual  water  through  a  resolution  of  its  governing  body;  and 

WHEREAS,  Section  7.02(b)(1)  of  the  Settlement  Agreement  requires  the  City  to  make 
reasonable  efforts  to  apportion  residual  water  among  the  Suburban  Purchasers  in  conformity  with 
their  agreement  to  allocate  the  remaining  residual  water. 


mwm  mimmmmmssmn 

cm  AND  COUNTT  OF  SAN  FRANCISCO 


RESOUUTION  No.  .  ^^^^ 


NOW,  THEREFORE,  BE  IT  RESOLVED  AS  FOLLOWS: 


1.  The  City  will  make  reasonable  efforts  to  apportion  the  residual  water  among  the 
Suburban  Purchasers  in  accordance  with  the  allocation  duly  approved  by  the  Suburban 
Purchasers. 

2.  Nothing  in  this  resolution  is  intended  to,  or  shall  be  construed  to,  waive  or 
compromise  any  of  the  claims  reserved  by  the  City  in  the  Settlement  Agreement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  2  51994   

at  its  meeting  of  


Secretary,  Public  Utilities  Commmsion 
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PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OP  SAN  F^HANCISCO 

94-0250 

RESOLUTION  No.  

WHEREAS,  The  wholesale  water  customers  of  the  San  Francisco  Water 
Department  (collectively  referred  to  as  the  "Suburban  Purchasers")  have,  pursuant  to 
Section  7.02(b)(1)  of  the  1984  Settlement  Agreement  and  Master  Water  Sales  Contract 
("Settlement  Agreement"),  reached  agreement  among  themselves  on  a  final  allocation  of 
residual  water  within  the  184  million  gallons  per  day  Supply  Assurance  found  in  Section 
7.01  of  the  Settlement  Agreement;  and 

WHEREAS,  The  1984  individual  water  supply  contract  between  the  Alameda 
County  Water  District  and  San  Francisco  limits  annual  average  water  usage  to  12.0 
million  gallons  per  day,  and  the  proposed  allocation  of  residual  water  by  the  Suburban 
Purchasers  would  allocate  an  additional  1.760  million  gallons  per  day  on  an  annual 
average  basis;  and 

WHEREAS,  The  1984  individual  water  supply  contract  between  the  City  of 
Mountain  View  and  San  Francisco  limits  annual  average  water  usage  to  12.0  million 
gallons  per  day.  and  the  proposed  allocation  of  residual  water  by  the  Suburban 
Purchasers  would  allocate  an  additional  1.460  million  gallons  per  day  on  an  annual 
average  basis;  and 

WHEREAS,  Section  7.02(b)(1)  of  the  Settlement  Agreement  requires  San 
Francisco  to  make  reasonable  efforts  to  apportion  residual  water  among  the  Suburban 
Purchasers  in  conformity  with  their  agreement  to  allocate  the  remaining  residual  water; 

NOW,  THEREFORE.  BE  IT  RESOLVED  THAT 

1.  In  order  to  effectuate  the  agreed  upon  allocation  of  residual  water  by  the 
Suburban  Purchasers,  the  Public  Utilities  Commission  approves  the  first  amendment  to 
the  individual  water  supply  contract  between  San  Francisco  and  Alameda  County  Water 
District,  increasing  the  limitation  on  deliveries  from  12.0  million  gallons  to  13.760  million 
gallons  per  day  annual  average  usage. 

2.  In  order  to  effectuate  the  agreed  upon  allocation  of  residual  water  by  the 
Suburban  Purchasers,  the  Public  Utilities  Commission  approves  the  first  amendment  to 
the  individual  water  supply  contract  between  San  Francisco  and  City  of  Mountain  View, 
increasing  the  limitation  on  deliveries  from  12.0  million  gallons  to  13.460  million  gallons 
per  day  annual  average  usage. 

3.  Nothing  in  this  resolution  is  intended  to.  or  shall  be  construed  to,  waive  or 
compromise  any  of  the  claims  reserved  by  San  Francisco  in  the  Settlement  Agreement. 


dyr/A:\SFBAWU  A\AlaMtV.  Re* 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  OCTOBER  2  51994   

at  Its  meeting  of    —  


Secretary.  Public  Utilities  Comm0sion 
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CtTV  AND  COUNTS  OF  SAN  FHANC1SCO 


RESOLUTION  No. 


WHEREAS,  Hetch  Hetchy  Water  and  Power  and  the  San  Francisco  Water 
Department  desire  to  enter  into  an  Agreement  whereby  Tnhey  and  Associates 
(Consultant)  would  perform  temporary  services  to  assist  Hetch  Hetchy  Water  and 
Power,  the  San  Francisco  Water  Department,  and  the  San  Francisco  City  Attorney's 
Office  on  matters  related  to  fisheries  in  preparation  for  the  Bay-Delta  hearings  and 
other  matters  related  to  water  operations  and  fisheries,  and 

WHEREAS,  The  City  Attorney's  Office  has  deemed  this  firm  as  having  the  least 
conflict  of  interest  in  relations  to  other  water  agencies  participating  in  the  Bay  Delta 
proceedings,  and 

WHEREAS,  Funding  for  this  contract  is  available  in  the  FY94/95  Hetch  Hetchy 
Water  and  Power  and  the  San  Francisco  Water  Department  operating  budgets,  now, 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  agrees  to  the 
negotiation  and  execution  of  a  professional  service  agreement  with  Tnhey  and 
Associates  for  a  contract  term  to  December  31 ,  1997  and  a  contract  total  not  to  exceed 
$150,000, 


H011422 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  OCIOBiLAim 


Secretary.  Public  Utilities  Commission 


:i  cooi>m  OF  san 


F  SAM  FRANCISCO 

94-0252 


RESOLUTION  No. 


WHEREAS,  This  Commission  by  Resolution  No.  93-0334, 
authorized  the  Manager.  Utilities  Engineering  Bureau,  to  request 
proposals  for  specialized  engineering  services  from  interested 
firms,  and  to  select  and  recommend  a  consulting  firm  to  perform 
services  for  a  contract  amount  not  to  exceed  $200,000.00  for  a  term 
of  two  (2)  years;  and 

WHEREAS.  In  response  to  the  request  for  proposals,  six  (6) 
firms  submitted  proposals;  and 

WHEREAS,  After  thorough  evaluation  of  all  proposal s  and 
interviews  with  three  (3)  firms,  the  Selection  Committee 
recommended  Olivia  Chen  Consultants,  Inc.  to  provide  the  required 
professional  services;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager, 
Utilities  Engineering  Bureau,  to  negotiate  and  execute  an  agreement 
with  01 i via  Chen  Consultants,  Inc.  to  provide  special i zed 
engineering  services  for  a  contract  amount  not  to  exceed 
$200,000.00,  for  a  term  of  two  (2)  years. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OCTOBER  2  51994  _ 

at  its  meeting  of  —  —  


Secretary.  Public  Utilities  Commimion 


NOTICE  OF  EXECUTIVE  SESSION 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

SPECIAL  MEETING 

Room  287,  City  Hall 
Immediately  Following  the  Regular  Meeting 
November  8,  1994 

Notice  is  hereby  given  that  the  Public  Utilities  Commission  will  meet  in  Executive  Session  to 
discuss  attorney  client  matters  in  the  following  cases: 

CONFERENCE  WITH  LEGAL  COUNSEL 
Existing  Litigation: 

(1)  CCSF  V.  Stanford,  Santa  Clara  County  Superior  Court  No.  P55676. 
CCSF  V.  USA.  United  States  District  Court  No.  C94-()y02;  pursuant  to 
Government  Code  Section  54956. 9(a)  and  Charter  Section  3.500(f)  (2). 

(2)  Federal  Energy  Regulatory  Commission  (FERC).  Project  No.  2299;  pursuant  to 
Government  Code  Section  54956.9(a)  and  (b)  and  Charter  Section  3.500(f)(2). 

Anticipated  Litigation: 
As  defendant 

(3)  Bay  Area  Water  Users  Association  possible  extension  of  arbitration  deadline  - 
1984  Master  Water  Sales  Contract  -  Capitalization  of  Assets.  Fiscal  Year  1991- 
92;  pursuant  to  Government  Code  Section  54956.9(b)(1)(B). 


Romaine  A.  Boldridge 
Secretary 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
November  8,  1994 

COMMISSIONERS 
Morton  Miller,  President 
E.  Dennis  Normandy,  Vice  President 
Marion  E.  Otsea 
Yasin  (Sal)  Salma 
Robert  K.  Werbe 


DEPARTMENTS 
Water  Department 
Hetch  Hetchy 


BUREAUS 
EngineeriDg  and  Construction  Management 
Information  Systems 
Personnel  and  Training 
System  Planning  and  Regulatory  Compliance 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


94-195 


Call  to  Order: 


2:05  p.m. 


Present: 


President  Morton  Miller,  Commissioner  Marion  E.  Otsea.  Commissioner 
Yasin  (Sai)  Saima 


Excused: 


Vice  President  E.  Dennis  Normandy,  Commissioner  Robert  K.  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner  Salma,  the  Minutes  of  the 
Regular  Meeting  of  October  25,  1994  were  approved. 


***************** «*••*•** 


RESOLUTION 
NO. 


94-0253 


GM 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Salma.  the  following  resolution  was  adopted: 

Canceling  the  December  27,  1994  regular  meeting  of  the  Public 
Utilities  Commission. 


VOTE:  AYES 


Miller,  Otsea,  Salma 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted: 

94-0254  UEB     Authorizing  bid  call  for  San  Francisco  Water  Department 

Contract  No.  WD-2146,  8-Inch  Ductile  Iron  Main  Installation  in 
Howard  Street,  Various  Locations  between  4th  and  13th  Streets, 
and  in  Russ  Street  between  Howard  and  Folsom  Streets. 


VOTE:  AYES 


Miller,  Otsea,  Salma 


94-196 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Salma.  the  following  resolution  was  adopted; 


94-0255  WD        Recognizing  Robert  Buelteman,  photographer,  for  memorializing 

images  and  natural  resources  of  the  Peninsula  watershed  and 
accepting  10  copies  of  the  portfolio. 

VOTE:  AYES    -    Miller.  Otsea.  Salma 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Salma.  the  following  resolution  was  adopted: 

Rescinding  the  award  of  Contract  WD-2159R.  Forest  Hill 
Concrete  Tank  Interior  Coating,  to  Epoxy  Contractors;  and 
authorizing  the  Manager  of  Utilities  Engineering  Bureau  to  award 
said  contract  to  the  next  lowest  responsive  bidder. 

VOTE:  AYES    -    Miller,  Otsea.  Salma 


On  motion  of  Commissioner  Salma.  seconded  by  Commissioner 
Otsea,  the  following  resolution  was  adopted: 

94-0257  UEB      Recommending  that  the  Board  of  Supen/isors  approve  the  return 

of  the  bid  security  submitted  by  Epoxy  Contractors  for  San 
Francisco  Water  Department  Contract  No.  WD-2159R,  Forest 
Hill  Concrete  Tank  Interior  Coating. 

VOTE:  AYES    -    Miller.  Otsea.  Salma 

On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Miller,  the  following  resolution  was  adopted  in  Executive 
Session: 

94-0258  WD       Authorizing  the  General  Manager  of  the  San  Francisco  Water 

Department  to  enter  into  an  agreement  with  the  Suburban 
Wholesale  Water  Purchasers  to  extend  the  filing  date  for  an 
arbitration  demand  by  two  months  to  January  14,  1995.  limiting 
negotiations  to  those  assets  identified  as  the  San  Antonio  Pump 
Station,  the  Calaveras  Pipeline,  and  the  San  Andreas  Filter  Plant 
and  the  issue  of  capitalized  interest. 

VOTE:  AYES    -    Miller.  Otsea.  Salma 


94-0256  UEB 


94-197 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public 
Utilities  Commission. 


tillrii********************** 


REPORT  OF  THE  GENERAL  MANAGER 

Anson  B.  Moran,  General  Manager  of  Public  Utilities,  reported  that  the  Board  of  Supervisors 
recently  took  actions  affecting  the  City's  relationship  with  Pacific  Gas  &  Electric  Co.  (PG&E). 
The  Board  of  Supervisors  passed  a  resolution  urging  the  Public  Utilities  Commission  to  look 
into  the  opportunity  to  sell  power  to  various  military  bases  that  are  closing  and  asking  PUC 
to  report  to  the  Select  Committee  on  Base  Closures  in  six  months.  The  Board  of  Supervisors 
also  passed  a  resolution  urging  the  Mayor  to  urge  the  Public  Utilities  Commission  to  explore 
the  possibility  of  increasing  franchise  fees  to  PG&E.  Mr.  Moran  stated  that  staff  is  reviewing 
the  issue  of  whether  PUC  has  authority  to  adjust  franchise  fees  with  the  City  Attorney.  Tom 
Berliner,  Utilities  General  Counsel,  commented  that  the  Commission  has  no  jurisdiction  over 
setting  franchise  fees  since  the  franchise  fee  is  not  a  utility  and  is  not  under  PUC.  Mr.  Moran 
noted  that  the  Board  of  Supervisors  established  a  Select  Committee  on  Municipalization  that 
would  review  the  municipalization  of  PG&E. 

Lawrence  T.  Klein.  General  Manager  of  Hetch  Hetchy,  Water  &  Power,  reported  that  the 
recent  rain  increased  storage  in  Cherry,  Eleanor  and  Hetch  Hetchy  Dams  about  three  feet 
or  the  equivalent  of  approximately  10,000  acre  feet  of  entitlement. 

Mr.  Moran  advised  that  staff  would  be  drafting  a  policy  on  land  leases  that  would  be 
submitted  for  review  to  the  Commission. 


*** ********************* 


PUBLIC  COMMENT 

Mai  Vu  of  Encabo  Enterprises  and  Michael  Hallinan,  representing  Ms.  Vu  requested  that  the 
Commission  not  raise  the  rent  for  a  piece  of  land  they  are  negotiating  to  lease  from  the 
Water  Department.  President  Miller  directed  staff  to  review  this  matter  and  report  back  to 
the  Commission. 


************************ 


94-198 


Item  9(c):  Authorizing  the  General  Manager  of  the  Public  Utilities  Commission  to  execute 
the  Tenth  Amendment  to  the  agreement  with  Ellison,  Schneider  &  Lennihan  (ESL)  for  legal 
services,  increasing  the  contract  amount  by  $963,400. 

This  item  was  continued  to  the  next  scheduled  Commission  meeting. 

Resolution  No.  94-0255:  Recognizing  Robert  Buelteman,  photographer,  for  memorializing 
images  and  natural  resources  of  the  Peninsula  watershed. 

Robert  Buelteman  presented  ten  copies  of  his  publication,  "Unseen  Peninsula"  for  distribution 
to  vanous  City  departments  and  the  Public  Library.  Mr.  Buelteman  urged  the  Commission 
to  preserve  the  watershed  for  future  generations  and  to  listen  to  concerns  of  different 
organizations  relating  to  the  the  watershed  management  plan. 

The  Commission  voted  unanimously  to  adopt  the  resolution. 

Item  No,  (11):  Presentation  on  the  Groundwater  and  Recycled  Water  master  plans. 

Chnstine  A.  Morioka.  Water  Resource  and  Planning  Manager,  gave  a  presentation  on  the 
Groundwater  and  Recycled  Water  master  plans  using  slides.  Commissioner  Otsea 
suggested  obtaining  State  grant  funds  for  the  projects. 

Commissioners  Miller  and  Otsea  raised  concerns  regarding  the  infusion  of  Hetch  Hetchy  into 
Lake  Merced.  John  P.  Mullane.  General  Manager,  Water  Department,  stated  that  the  Water 
Department  made  a  previous  commitment  to  the  community  and  to  the  Board  of  Supervisors 
through  the  direction  of  the  Commission  to  pump  four  feet  of  water  into  Lake  Merced.  The 
Water  Department  stopped  inflow  six  weeks  ago.  Ms.  Morioka  stated  that  the  Water 
Department  did  not  use  ground  water  as  it  would  only  exacerbate  the  problems  of  the 
aquifer. 

Item  No.  (12):  Authorizing  the  General  Manager  of  the  Public  Utilities  Commission  to 
negotiate  and  execute  a  professional  services  agreement  with  Grueneich  Resources 
Advocate  (GRA). 

Commissioner  Salma  made  a  motion,  seconded  by  Commissioner  Otsea,  to  continue  this 
item  to  the  next  regular  Commission  meeting.  The  motion  passed  unanimously. 


94-199 


Resolution  No.  94-0257:  Recommending  that  the  Board  of  Supervisors  approve  the  return 
of  the  bid  security  submitted  by  Epoxy  Contractors  for  San  Francisco  Water  Department 
Contract  No.  WD-2159R,  Forest  Hill  Concrete  Tank  Interior  Coating. 


Mr.  Worldie  representing  Epoxy  Contractors  stated  that  his  father  was  agreeable  to  paying 
the  cost  expended  by  the  City  in  processing  the  contract. 

Commissioner  Salma  made  a  motion,  seconded  by  Commissioner  Otsea,  to  adopt  the 
resolution  recommending  that  the  Board  of  Supervisors  approve  the  return  of  the  bid  security 
in  the  amount  of  $4,980  less  $1 ,400  expended  by  the  City.  The  motion  passed  unanimously. 


ANNOUNCEMENT 

Romaine  A.  Boldhdge,  Commission  Secretary,  announced  that  a  public  hearing  will  be  held 
on  November  22,  1994  to  consider  amending  the  Rules  of  Order  of  the  Public  Utilities 
Commission  to  provide  for  a  temporary  meeting  location  for  the  Public  Utilities  Commission 
during  the  closure  of  City  Hall. 


****♦*****«*«*•*******«•*♦*** 


THEREUPON,  THE  MEETING  WAS  ADJOURNED  TO  AN  EXECUTIVE  SESSION: 
3:29  P.M. 


*•*•*«*••************•**•*** 


94-200 


EXECUTIVE  SESSION 


The  Commission  met  in  closed  session  immediately  following  today's  meeting  from  3:35  p.m. 
to  5:28  p.m.  in  Room  287,  City  Hatl. 

No  action  was  taken  by  the  Commission  in  the  following  cases:  (1 )  CCSF  v.  Stanford,  Santa 
Clara  County  Superior  Court  No.  P55676,  and  CCSF  v.  USA,  United  States  District  Court 
No.  C94-0902:  and  (2)  Federal  Energy  Regulatory  Commission  (FERC),  Project  No.  2299. 

The  Commission  unanimously  passed  Resolution  No.  94-0258  authorizing  the  General 
Manager  of  the  San  Francisco  Water  Department  to  enter  an  agreement  with  the  Suburban 
Wholesale  Water  Purchasers  to  extend  the  filing  date  for  an  arbitration  demand  by  two 
months  to  January  14.  1995. 


Romaine  A.  Boldridge 
Secretary 


94-201 


RESOLUTION  No.        9  4  "  0  2  5  3 


RESOLVED,  That  the  Public  Utilities  Commission  hereby  cancels 
its  regular  meeting  of  Tuesday,  December  27,  1994. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

„.     ,  NOVEMBER  81994 

at  its  meeting  of  ^   


Secretary,  Public  Utilities  Comn^ssion 


)  COUNTV  OF  SAN  FnANCISCO 

94-0254 


RESOLUTION  No. 


WHEREAS,  The  San  Francisco  Water  Department  desires  to  enter  into  a  contract  to  replace 
some  exisUng  6-mch  and  8-inch  cast  iron  water  mains  installed  in  1867,  1868  and  1888  and  4-inch 
water  main  mstalled  in  1931,  all  of  which  are  deteriorated  and  have  reduced  flow  capacities  which 
mains  are  located  in  Howard  Street  m  various  locations  between  4th  and  13th  Streets  and  in  Russ 
Street  between  Howard  Street  and  Folsom  Street;  and 

WHEREAS,  The  Engineer's  estimate  for  said  contract  work  is  $546,800;  and 

WHEREAS,  Funds  for  installing  new  replacement  mains  are  available  in  Fund  Group  32  Fund 
891,  Project  103-01,  the  Water  Main  Replacement  Program;  and  ' 

WHEREAS,  The  Water  Main  Replacement  Program  has  been  determined  to  be  categorically 
exempt  from  environmental  review  by  the  Department  of  City  Planning  as  a  Class  1(b)  project  under 
the  State  Guidelines  implementing  the  California  Environmental  Quality  Act;  now.  therefore,  be  it 

RESOLVED.  That  this  Commission  hereby  approves  the  plans  and  specifications  for  San 
Francisco  Water  Department  Contract  WD-2146,  8-Inch  Ductile  Iron  Main  Installation  in  Howard 
Street,  Various  Locations  Between  4th  Street  and  13th  Street,  and  in  Russ  Street  Between  Howard 
Street  and  Folsom  Street,  and  authorizes  advertisement  for  bids  for  said  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   NOVEMBER     8  1994  


Secretary,  Public  Utilities  Commission 


Cn-ir  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.      94      025  5 


WHEREAS,  The  Water  Department  authorized  access  to  Mr  Robert  Bueltcman  to  document  and 
memonalizc  the  images,  charactensUcs.  and  water  and  natural  resources  of  the  Penmsula  Watershed,  and. 

WHEREAS,  The  Water  Department  requested  10  copies  of  the  award-winmng  portfoho  "The  Unseen 
Watershed"  \n  lieu  of  payment  for  access  permit  fees,  and. 


WHEREAS,  The  Water  Department  and  the  Public  Utihties  Commission  have  examined  the  portfolio- 
and. 


WHEREAS.  This  Commission  finds  the  photographic  work  presented  in  the  portfolio  an  exceptional 
record  of  the  scenic  beauty  and  wonder  of  the  Penmsula  Watershed,  now,  therefore,  be 

RESOLVED,  That  this  Commission  accepts  on  behalf  of  the  City  and  Countv  of  San  Francisco  10  copies 
of  Mr.  Buelteman's  portfolio  of  work,  "The  Unseen  Watershed",  and,  be  it  further 

RESOLVED,  that  this  Commission  recognizes  and  commends  Mr.  Robert  Buelteman  for  his  many  years 
of  endunng  work  represented  in  his  portfolio. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of          NOVEMBER     8 1994 


Secretary,  Public  Utilities  Commission 


m 


Cn-¥  AND  COUNT*  Of  3AN  FTUkNCISCO 


94-0256 


RESOLUTION  No. 


WHEREAS,  Pursuant  to  advertisement  for  bids  for  Water  Department  Contract  WD- 
2159R,  Forest  Hill  Concrete  Tank  Interior  Coating,  four  bids  were  received  on  May  10, 
1994,  the  lowest  responsive  bid  having  been  submitted  by  Epoxy  Contractors;  and 

WHEREAS,  The  Public  Utilities  Commission  awarded  said  contract  to  Epoxy 
Contractors  on  June  14,  1994,  by  Resolution  No.  94-0152;  and 

WHEREAS,  Following  notification  of  award,  Epoxy  Contractors  was  unable  to  obtain 
the  necessary  bonds  and  therefore  could  not  enter  into  the  contract;  and 

WHEREAS,  If  the  award  to  Epoxy  Contractors  is  rescinded  and  award  is  made  to 
another  bidder,  more  than  sixty  days  will  have  elapsed  between  the  time  of  bid  and  the 
award,  thereby  requiring  the  Board  of  Supervisors  to  approve  the  extension  of  time  for 
award,  now,  therefore,  be  it, 

RESOLVED,  That  this  Commission  hereby  rescinds  the  award  of  Contract  WD- 
2159R,  Forest  Hill  Concrete  Tank  Interior  Coating,  to  Epoxy  Contractors,  and  authorizes 
the  Manager,  Utilities  Engineering  Bureau  to  award  said  contract  to  the  next  lowest 
responsive  bidder,  and  be  it  further, 

RESOLVED,  that  this  Commission  hereby  respectfully  requests  the  Board  of 
Supervisors  to  approve  extension  of  time  for  award  of  said  Contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  NOVEMBER  1994  


■'iRi  r*-    UTIDTIFS  COMMISSION 

•  .IT,  QNr.l  i_OUMT-T  OF  rjKH  t=[tANC>SC.O 


RESOLUTION  No.       94  0257 


WHEREAS,  Pursuant  to  advertisement  for  bids  for  Water  Department 
Contract  WD-2159R,  Forest  Hill  Concrete  Tank  Interior  Coating,  four  bids  wei^ 
received  on  May  10,  1994,  the  lowest  responsive  bid  having  been  submitted  by 
Epoxy  Contractors;  and 

WHEREAS,  The  Public  Utilities  Commission  awarded  said  contract  to  Epoxy 
Contractors  on  June  14,  1994,  by  Resolution  No.  94-0152;  and 

WHEREAS,  By  letters  dated  July  15.  1994,  and  August  17,  1994.  Epoxy 
Contractors  stated  that  they  had  made  good  faith  efforts  to  obtain  required  bonding, 
and  having  been  unable  to  obtain  bid  bond  prior  to  bidding,  had  included  with  their 
bid  a  certified  check  as  bid  security  in  the  amount  of  $4,980.00  and  requested 
return  of  their  bid  security  because  of  their  inability  to  obtain  the  required 
performance  bond  and  labor  and  materials  bond;  and 

WHEREAS.  Bid  security  can  be  retumed  to  the  bidder  to  whom  a  contract 
is  awarded  if  the  bidder  fails  to  enter  into  the  contract  only  by  action  of  the  Board 
of  Supervisors  upon  recommendation  of  the  awarding  body;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  recommends  that  the  Board  of 
Supervisors  approve  the  retum  of  the  bid  security  in  the  amount  of  $4,980  less 
$1,400  expended  by  the  City. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

NOVEMBER    8  1994  


Secretary,  Public  Utilities  Commmsion 


crrv  AND  COUNTY  OF  ^AN  FRANCI^O 

RESOLUTION  No.      9  4  ~  0  2  5  8 


WHEREAS,  The  Water  Department's  Suburban  Purchasers  have  raised  issues 
relative  to  the  capitalization  of  various  assets  for  rate  purposes  for  fiscal  year  1991-92; 
and 

WHEREAS,  The  Settlement  Agreement  re<^uires  that  any  demand  for  arbitration 
be  served  within  18  months  of  receipt  by  the  Suburban  Representatives  of  the  Auditors 
Report  for  the  year  in  question,  and 

WHEREAS,  That  18-month  period  terminates  on  November  14,  1994;  and 

WHEREAS,  Both  the  San  Francisco  Water  Department  and  the  Bay  Area  Water 
Users  Association  wish  to  pursue  a  mutually  agreeable  resolution  to  the  capitalization 
issue;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  the  San 
Francisco  Water  Department  to  enter  into  an  agreement  to  extend  the  filing  date  for  an 
arbitration  demand  by  two  months  to  January  14,  1995;  and,  be  it 

FURTHER  RESOLVED,  That  issues  to  be  negotiated  during  this  period  be 
limited  to  those  assets  identified  as  the  San  Antonio  Pump  Station,  the  Calaveras 
Pipeline  and  the  San  Andreas  (Harry  W.  Tracy)  Filter  Plant  and  the  issue  of  capitalized 
interest. 


A:\SPBAWUA\AueLRca 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  MnVEMBER     8  1994  


Secretary,  Public  Utilities  Comrmssion 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Frank  M.  Jordan 
MAYOR 


REGULAR  MEETING 

Room  282,  City  Hall 

2:00  P.M. 
November  22,  1994 


COMMISSIONERS 
Morton  Miller,  President 
E.  Dennis  Normandy,  Vice  President 
Marion  E.  Otsea 
Yasin  (Sal)  Salma 
Robert  K.  Werbe 


DEPARTMENTS 
Water  Department 
Hetcfa  Hetchy 


BUREAUS 
EDgineering  and  Construction  Management 
InformatioD  Systems 
Personnel  and  Training 
System  Planning  and  Regulatory  Compliance 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boidridge 
SECRETARY 


94-202 


Call  to  Order: 


2:15  p.m. 


Present; 


Excused: 


President  Morton  Miller,  Commissioner  Marion  E.  Otsea,  Commissioner 
Yasin  (Sal)  Salma.  Commissioner  Robert  K.  Werbe 

Vice  President  E.  Dennis  Normandy 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner  Salma.  the  Minutes  of  the 
Regular  Meeting  of  November  8,  1994  were  approved. 


RESOLUTION 
NO. 


94-0259 


HH 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities  to  execute  the 
Tenth  Amendment  to  the  agreement  with  Ellison.  Schneider  & 
Lennihan,  for  legal  services,  increasing  the  contract  amount  by 
$963,400  for  a  total  amount  not  to  exceed  $4,211,900,  and 
extending  the  term  of  the  contract  to  December  30,  1995. 

VOTE:  AYES    -    Miller,  Otsea.  Salma.  Werbe 


94-0260 


HH 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities  to  negotiate  and 
execute  a  professional  sen/ices  agreement  with  Grueneich 
Resources  Advocates  (GRA)  to  provide  legal  services  related  to 
power  and  other  rate  matters,  for  an  amount  not  to  exceed 
$210,000. 


VOTE:  AYES 


Miller,  Otsea,  Salma,  Werbe 


94-203 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
balma.  the  following  resolution  was  adopted: 

94-0261  HH        Ratifying  and  approving  the  non  Civil  Service  and  temporary 

appointments  and  removals  made  by  the  General  Manager  of 
Public  Utilities  for  the  month  of  September  1994. 

VOTE:  AYES    -    Miller,  Otsea.  Saima,  Werbe 

On  motion  of  Commissioner  Salma,  seconded  by  Commissioner 
Otsea,  the  following  resolution  was  adopted: 

94-0262  GM       Amending  the  Rules  of  Order  of  the  Public  Utilities  Commission  to 

provide  for  a  temporary  meeting  location  for  the  Commission  at 
1 1 55  Market  Street.  San  Francisco.  California  during  the  closure  of 
City  Hall. 

VOTE:  AYES    -    Miller,  Otsea,  Salma,  Werbe 

On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Salma.  the  following  resolution  was  adopted: 

94-0263  HH       Authorizing  the  General  Manager  of  the  Water  Department  to 

negotiate  and  execute  an  agreement  with  Olivia  Chen  Consultants, 
Inc.  to  provide  as-needed  environmental  consultant  services  for  a 
contract  amount  not  to  exceed  $300,000  for  a  term  of  two  years. 

VOTE:  AYES    -    Miller.  Otsea.  Salma,  Werbe 

On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Salma.  the  following  resolution  was  adopted: 

94-0264  UEB     Authorizing  bid  call  for  Hetch  Hetchy  Water  and  Power  Contract 

No.  HH-837,  Moccasin  Penstock  Anchor  Repair. 

VOTE:  AYES    -    Miller.  Otsea,  Salma,  Werbe 


94-204 


On  motion  of  Commissioner  Salma.  seconded  by  Commissioner 
Otsea,  the  following  resolution  was  adopted: 

94-0265  UEB     Authorizing  bid  call  for  Water  Department  Contract  No.  WD-2181 

Bay  Division  Pipeline  No.1.  Timber  Trestle  Repair. 

VOTE;  AYES    -    Miller,  Otsea,  Salma,  Werbe 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


ANNOUNCEMENT  OF  EXECUTIVE  SESSIONS 

Romaine  A.  Boldridge,  Commission  Secretary,  announced  that  the  Commission  met  in  closed 
session  immediately  after  the  meeting  on  November  8,  1 994.  The  Commission  unanimously 
passed  Resolution  No.  94-0258  authonzing  the  Water  Department  to  enter  into  an  agreement 
with  the  suburban  wholesale  water  users  to  extend  the  filing  date  for  an  arbitration  demand 
to  January  14,  1995.  No  action  was  taken  by  the  Commission  regarding  two  existing 
litigations;  (1 }  CCSF  v.  Stanford.  Santa  Clara  County  Supenor  Court  No.  P55676  and  CCSF 
V.  USA,  United  States  District  Court  No.  C94-0902;  and  (2)  Federal  Energy  Requlatory 
Commission,  Project  No.  2299. 

The  Commission  met  in  closed  session  prior  to  the  meeting  of  November  22.  1 994  from  1 :00 
p.m.  to  2:05  p.m..  The  Commission  did  not  take  any  action  regarding  (1)  Federal  Energy 
Regulatory  Commission  (FERC)  Project  No.  2299;  and.  (2)  Bay  Delta  Heanngs  -  D-1630. 

On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner  Salma,  the  Commission 
voted  unanimously  not  to  disclose  the  discussion  in  either  closed  session. 


94-205 


INTRODUCTION  OF  NEW  BUSINESS  BY  COMMISSIONERS 

John  P.  Mullane.  General  Manager  of  the  Water  Department,  reported  on  two  main  breaks 
that  occurred  in  Pacific  Avenue  between  Hyde  and  Larkin  Streets  on  Sunday  November  20 
1994.  Mr.  Mullane  stated  that  the  mainbreaks  caused  extensive  damage  to  the  pavement 
and  undermmed  a  major  portion  of  the  street.  The  Police  Department  provided  assistance 
in  controlling  traffic  in  the  area  and  the  Department  of  Public  Works  assisted  in  the  clean  up. 

In  response  to  questions  regarding  the  cause  of  the  mainbreaks.  Mr.  Mullane  stated  that  it 
had  not  been  determined  what  caused  the  pipes  to  break. 

Commissioner  Otsea  asked  whether  it  would  be  worthwhile  to  send  Water  Department 
inspectors  anytime  other  utilities  are  working  in  the  street.  Mr.  Mullane  responded  that  it 
would  be  costly  and  labor  intensive  to  have  an  inspector  cover  all  work  sites  relative  to  our 
exposure. 


REPORT  OF  THE  GENERAL  MANAGER 

Anson  B.  Moran.  General  Manager  of  Public  Utilities,  reported  that  he  went  to  Washington 
D.C.  last  week  to  discuss  the  proposal  for  Bay  Delta  standards.  Mr.  Moran  said  there  was 
real  concern  over  the  differences  between  the  federal  government  and  the  state  government 
with  regard  to  their  promulgating  water  quality  standards  for  fish  and  wildlife.  He  said  the 
proposal  brought  forward  by  the  Urban  Water  agencies  was  well  received. 

Mr.  Moran  reported  that  the  Republican  Party's  Contract  with  America  includes  a  proposal 
for  the  federal  government  to  assume  control  of  Hetch  Hetchy.  He  noted  that  the  public 
should  be  made  aware  of  the  effects  of  this  proposal. 

Mr.  Moran  reported  that  the  City  Attorney's  Office  issued  a  memorandum  regarding  the  use 
of  costs  of  services  in  evaluating  professional  services  contracts.  He  said  that  staff  would 
implement  the  City  Attorney's  recommendations. 


94-206 


Resolution  No.  94-026?:  Public  Hearing  -  Amending  the  Rules  of  Order  of  the  Public  Utilities 
Commission  to  provide  for  a  temporary  meeting  location  for  the  Commission  dunnq  the 
closure  of  City  Hall. 


President  Morton  Miller  opened  the  discussion  for  public  comments.  No  comments  were 
received. 

The  Commission  unanimously  passed  Resolution  No.  94-0262. 


Item  No.  f11):  Requesting  the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
supplemental  appropriation  of  $673,000  to  fund  the  costs  of  planning  activities,  legal  services 
and  project  management  associated  with  the  development  of  the  Water  Department's  Bernal 
Property  (Pleasanton  Land  Project). 

Robert  Vasconcellos,  Project  Manager  for  the  Water  Department,  stated  that  the  additional 
funding  was  required  to  obtain  entitlements  and  a  development  agreement  for  the  Bernal 
property  and  to  conduct  further  studies  to  define  disposition  alternatives  for  the  property. 
Commissioner  Werbe  raised  concerns  about  the  amount  of  funds  expended  to  date  and  the 
budget  allocated  for  the  project.  He  requested  that  staff  provide  a  breakdown  of  the  scope 
of  the  project  and  Now  funds  were  spent  to  date. 

Moreen  Ambrose,  Deputy  City  Attorney,  responded  to  questions  about  the  value  of  the 
property.  She  said  that  the  property  is  valued  at  $1-2  million  as  agricultural  land  given  the 
current  market.  Ms.  Ambrose  said  that  there  is  the  annexation  issue  pending  with  the  City 
of  Pleasanton:  and  the  property  was  redesignated  in  the  Alameda  County  General  Plan  to 
medium  and  high  density  residential  and  commercial  use  with  some  recreation  uses.  An 
appraiser  would  give  it  a  higher  value. 

Commissioner  Salma  made  a  motion,  seconded  by  Commissioner  Otsea.  to  continue  this 
matter  to  the  next  regular  Commission  meeting.  The  motion  passed  unanimously. 


Resolution  No.  94-0263:  Authorizing  the  General  Manager  of  the  Water  Department  to 
negotiate  and  execute  an  agreement  with  Olivia  Chen  Consultants,  Inc.  to  provide  as-needed 
environmental  consultant  services. 

John  P.  Mullane,  General  Manager  of  the  Water  Department,  explained  that  Olivia  Chen 
Consultants.  Inc.  was  recommended  for  the  award  of  this  contract  because  of  its  superior 
qualifications.  They  ranked  second  least  expensive  in  the  hourly  billing  rate  comparison: 
however,  they  indicated  willingness  to  negotiate  the  price  depending  on  the  type  of  activity. 

The  Commission  voted  unanimously  to  adopt  Resolution  No.  94-0263. 


94-207 


neservoir  (North  basins)  in  the  amount  of  $170,000.00  to  San  Luis  Gonzaga 
n.  Inc.;  and  requesting  the  Board  of  Supervisors  to  approve  an  extension  of  time 


for  award. 


Linda  Beck,  an  attorney  with  Carr  McCIellan,  et.ai.,  representing  Cal  North  Engineering  Inc 
spoke  protesting  the  award  of  the  contract  to  San  Luis  Gonzaga  Construction  Inc  and 
requested  award  of  the  contract  to  Cal  North  Engineering  Inc.  She  stated  that  San  Luis 
Gonzaga  Construction,  Inc.  failed  to  meet  the  18%  MBE  participation  goal  and  did  not  have 
the  equipment  necessary  to  do  the  work.  CalNorth's  MBE  participation  goal  is  18.5%. 

Bayard  Fong,  Contract  Compliance  Officer  for  the  Human  Rights  Commission,  stated  that 
San  Luis  Gonzaga  qualified  for  the  1 0%  combined  MBE  and  local  bid  preference.  Regarding 
the  1 8%  MBE  subcontracting  goal,  they  listed  two  MBE  firms  totaling  1 7.655%  and  they  listed 
a  minority  hardware  firm  showing  that  they  had  made  good  faith  efforts  to  meet  the 
subcontracting  goals. 

Patrick  Hardy  of  Cal  North  Engineering,  Inc.  stated  that  San  Luis  Gonzaga  Construction,  Inc. 
did  not  have  any  equipment. 

Commissioner  Salma  made  a  motion,  seconded  by  Commissioner  Otsea  to  continue  this 
matter  to  the  next  regular  Commission  meeting.  The  motion  passed  unanimously. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED: 


4:53  P.M. 


Romaine  A.  Boldridge 
Secretary 
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art  AND  COUMTV  OF  SAN  FnANCISCO 

94-0259 

RESOLUTION  No.   „ 


WHEREAS,   Pursuant  to  Public  Utilities  Commission 
Resolution  No.   90-0300,   the  Commission  entered  into  an 
agreement  for  the  employment  of  the  law  firm  of  Ellison, 
Schneider  and  Lennihan   ("Counsel")   to  provide  legal  services 
to  the  Commission  in  conjunction  with  the  City  Attorney's 
Office  for  the  purpose  of  identifying  additional  sources  of 
water,   negotiating  agreements  for  the  purchase  of  additional 
water  supplies,   working  with  state,    federal  and  local  agencies 
regarding  the  acquisition  of  additional  water  supplies,  and 
advising  the  Commission  on  legal  issues  pertaining  to  water 
supplies ;  and 

WHEREAS,   The  Commission  and  City  Attorney's  Office  desire 
to  continue  to  retain  Counsel  to  the  full  extent  of  the 
anticipated  future  need  of  its  legal  services;  and 

WHEREAS,   Adversarial  proceedings  have  started  at  the 
Federal  Energy  Regulatory  Commission  and  the  State  Bay  Delta 
Water  Hearings ;  and 

WHEREAS,   This  firm  is  an  integral  part  of  CCSF's  defense 
in  these  arenas ;  and 

WHEREAS,   Additional  funding  is  needed  for  the  continued 
services  of  Ellison,   Schneider  and  Lennihan;  and 

WHEREAS,    Funds  are  available  in  the  Hetch  Hetchy  FY  94/95 
operating  budget ,   Object  100 ,   Professional  Services ;  now, 
therefore ,   be  it 

RESOLVED ,   That  the  Commission  does  hereby  agree  to  enter 
into  the  Tenth  Amendment  to  Agreement  with  Counsel ,  thereby 
increasing  the  amount  that  may  be  paid  under  the  contract  by 
$963,400,    for  a  total  amount  not  to  exceed  $4,211,900,  and 
extend  the  contract  term  to  December  30,    1995  for  legal 
services  as  described  above ;  and  be  it 

FURTHER  RESOLVED,   That  the  Commission  hereby  authorizes 
the  General  Manager  of  the  Public  Utilities  Commission  to 
execute  the  Tenth  Amendment  to  this  Agreement. 


H011405 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,      ^    ,        NOVEMBER  22  1994 

at  Its  meeting  of  .  ^  


Secretary,  Public  Utilities  Comm^siot 


PUBLIC  utilit;es  commission 

cm  ftND  (".OlJNrv  of-  SAN  rHANt  litO 


94-0260 

RESOLUTION  No.  


WHEREAS,  The  City  Attorney's  Office  desired  to  obtain  the  legal  services  of  counsel 
specializing  in  rate  making  and  utility  law  to  advise  it  on  the  merits  of  rate  making  and  represent 
the  City  during  any  hearings  or  other  legal  proceedings  on  the  rate  applications  that  were  required 
by  the  City;  and 

WHEREAS,  The  City  Attorney's  Office  and  Rate  Counsel  entered  into  that  certain 
Agreement  with  Grueneich  Resources  Advocates  (GRA)  whereby  Rate  Counsel  would  perform 
temporary  and  expert  services  to  assist  the  City  Attorney's  Office  on  an  as-needed  basis,  and 

WHEREAS,  Hetch  Hetchy  Water  and  Power  has  been  utilizing  the  services  of  this 
contractor  and  it's  subcontractors  on  projects  and  tasks  related  to  the  PG&E  Interconnection 
Agreement  and  the  proposed  electric  supply  contract  to  the  Presidio,  and 

WHEREAS,  This  work  is  sufficiently  different  in  character  and  level  of  effort  that  Hetch 
Hetchy  and  the  City  Attorney's  staff' have  concluded  that  a  separate  contract  between  GRA  and 
Hetch  Hetchy  for  ongoing  project  related  activities  is  warranted,  and 

WHEREAS,  Funding  to  continue  the  services  of  GRA  is  currently  available  in  Hetch 
Hetchy's  Operating  Budget  for  FY  94/95,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager,  Public 
Utilities  Commission,  to  negotiate  and  execute  a  professional  service  agreement  with  GRA  with  a 
contract  total  not  to  exceed  $210,000 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  2  2  1994 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

.ITV  AND  COUNTV  OF  'lAN  r  h  .VNi.  I-;.  . 

™oNNo._94l0261 


WHEREAS,  under  the  authority  of  Charter  Section  3.501, 
the  General  IXbnager,  PUC  is  authorized  to  rteke  Non  Civil  Service 
and  Teirporary  appointments  and  rotiovals  therefrom  subject  to  the 
approval  of  the  PQC;  and 


WHEREAS,  such  appointments  and  removals  have  been 
ordered  by  the  General  IVfenager,  PUC;  and 


WHEREAS,  the  General  lyfenager,  PQC,  has  requested 
ccrndssion,  ratification  and  approval  of  such  ^jpointments  and 
removals;  now  therefore  be  it 


RESOLVED,  the  Public  Utilities  Ccnmission  does  hereby 
ratify  and  approve  the  Non  Civil  Service  and  Ttenporary 
^pointments  and  ranovals  for  the  month  of  September,  1994. 


217C-2 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

NOVEMBER  2  2 1994 


at  its  meeting  of. 


Secretary,  Public  Utilities  Comnttssion 


TEMPORARY  EMPDOYMENT  ACnVTIY  ROSIER 
Septeinber,  1994 


ifiCnviTY! 


DATE 


NAME 


CLASS  &  TTTLjE 


DEPT/DIV 


STATUS 


9/12/94 
9/06/94 


Lewis,  John 
Allen,  Indra 


7334  Stationary  Engineer 
6106  Sanitary  Engineer  Tech 


Vfeter-Sub, 
!  Vfeter- Quality 


PV 
!  PV 


!  Removal 


cm  AND  COUNTY  OF  SAN  FPIANCISCO 


RESOLUTION  No.  94-0262 


WHEREAS.  The  City  Hall  Building  at  400  Van  Ness  Avenue  will  be  closed 
for  about  three  years  for  essential  seismic  improvements;  and 

WHEREAS,  The  Public  Utilities  Commission,  in  accordance  with  Rule  7  of 
its  Rules  of  Order,  holds  its  regular  meetings  in  its  chambers  in  City  Hall;  and 

WHEREAS,  On  or  about  February  10.  1995,  the  offices  of  the  Public 
Utilities  Commission  will  be  relocated  to  1155  Market  Street.  4th  Floor  for  the 
duration  of  the  time  City  Hall  is  closed;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  amends  Rule  7 
of  its  Rules  of  Order  to  provide  for  a  temporary  meeting  location  at  1 155  Market 
Street,  Room  402,  San  Francisco,  California;  said  change  to  be  effective  as  soon 
after  the  office  relocation  as  practical. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    NOVEMBER  2  2 1994 


Secretary,  Public  Utilities  Commimion 


Revised 

November  22,  1994 


RULES  OF  ORDER 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Adoption  of  Rules  of  Order 

Rule  1.     The  adoption  of  the  Rules  of  Order  shall  be  by  motion  and  shall  require  an 
affirmative  recorded  vote  of  a  majority  of  the  members  of  the  Commission. 

When  adopted,  such  Rules  of  Order  shall  remain  in  effect,  unless  suspended 
or  amended  as  provided  herein. 


Suspension  of  the  Rules  of  Order 

Rule  2.     Except  for  this  rule  and  such  other  of  these  Rules  of  Order  as  are 
restatements  of  provisions  of  the  charter,  ordinances  or  resolutions  of  the  Board  of 
Supervisors,  or  other  provisions  of  law,  and  are  so  designated  in  each  case  by  an  asterisk,  any 
of  these  rules  of  order  may  be  suspended  by  the  affirmative  vote  of  the  majority  of  the 
members  of  the  Commission,  provided  that  such  suspension  is  entered  upon  the  minutes  of 
the  Commission. 

A  motion  to  suspend  the  rules  is  debatable. 


Amendments  to  Rules  of  Order 

Rule  3.     An  amendment  to  the  Rules  of  Order  may,  after  two  weeks  notice,  be 
adopted  by  the  affirmative  vote  of  a  majority  of  the  members  of  the  Commission. 

Quorum 

*Rule  4.    A  quorum  for  the  transaction  of  official  business  shall  consist  of  a  majority 
of  all  the  members  of  the  Pubhc  Utilities  Commission,  or  three  (3)  members  thereof.  A 
smaller  number  may  adjourn  from  time  to  time  and  provide  for  the  attendance  of  absent 
members.  [Chaner  Section  3.500  (i)] 


-  1  - 


Vote  Required 


*RuIe  5.  Except  as  otherwise  herein  provided,  an  affirmative  vote  of  at  least  three 
members  of  the  Commission  shall  be  required  for  the  passage  of  any  resolution,  or  for  the 
passage  of  any  other  motion.  [Charter  Section  3.500  (i)] 


Organization  and  Election  of  Officers 

Rule  6.     At  the  first  regular  meeting  of  the  Commission  after  the  15th  day  of 
January  of  each  year,  the  members  of  the  Commission  shall  elect  from  among  their  number  a 
President  and  a  Vice-President  of  the  Commission,  each  to  serve  for  a  one-year  term.  An 
incumbent  President  or  Vice-President  who  has  served  a  full  one-year  term  in  the  office  is 
ineligible  for  a  second,  consecutive  one-year  term  in  the  same  office. 


Regular  Meetings  of  the  Commission 

Rule  7.     The  Commission  shall  hold  a  regular  meeting  in  the  chambers  of  the  Public 
Utilities  Commission  in  City  Hall  at  2:00  p.m.  every  2nd  and  4th  Tuesday,  unless  it  be  a 
holiday,  legal  or  by  official  proclamation,  in  which  case  the  meeting  shall  be  as  designated  by 
resolution  of  the  Commission.  Dunng  the  closure  of  City  Hall,  400  Van  Ness  Avenue,  from 
approximately  February  1995  for  a  period  of  about  three  years,  the  Public  Utilities 
Commission  shall  hold  its  regular  meetings  in  Room  402,  1155  Market  Stteet,  San  Francisco. 
California  as  its  temporary  meeting  location. 


Temporary  Meeting  Place-Emergency 

*Rule  8.    In  case  of  emergency,  the  Commission,  by  resolution,  shall  designate  some 
other  appropriate  place  as  its  temporary  meeting  place.  [Chaner  Section  2:200,  3.500] 


Special  Meetings  of  the  Commission 

*Rule  9.    Special  meetings  of  the  Commission  may  be  called  at  any  time  by  the 
President  or  by  a  majority  of  the  members  of  the  Commission  by  delivering  personally  or  by 
mail  written  notice  to  each  member  of  the  Commission  and  to  each  local  newspaper  of 
general  circulation,  radio  or  television  station  requesting  notice  in  writing. 

Such  notice  must  be  delivered  personally  or  by  mail  at  least  24  hours 
before  the  time  of  such  meeting  as  specified  in  the  notice. 

The  call  and  notice  shall  specify,  the  time  and  place  of  the  special  meeting 
and  the  business  to  be  transacted.  No  other  business  shall  be  considered  at  such  meetings  by 
the  Commission. 


Such  written  notice  may  be  dispensed  with  as  to  any  member  who  at  or  prior 
to  the  time  the  meeting  convenes  files  with  the  Secretary  of  the  Commission  a  written  waiver  of 
notice.  Such  waiver  may  be  given  by  telegram. 

Such  written  notice  may  also  be  dispensed  with  as  to  any  member  who  is 
actually  present  at  the  meeting  at  the  time  it  convenes. 

Each  special  meeting  shall  be  held  at  the  regular  meeting  place  of  the  policy 
body  except  that  the  policy  body  may  designate  an  alternate  meeting  place  provided  that  such 
alternate  location  is  specified  in  the  call  and  notice  of  the  special  meeting;  further  provided  that 
the  call  and  notice  of  the  special  meeting  shall  be  given  at  least  15  days  prior  to  said  special 
meeting  being  held  at  an  alternate  location.  This  provision  shall  not  apply  where  the  alternative 
meeting  location  is  located  within  the  same  building  as  the  regular  meeting  place.  [Charter 
Section  3.500(g),  Administrative  Code  Section  67.6] 


Meetings  for  the  Revision  of  Rates  or  Fares 

*Rule  10.  Before  adopting  or  revising  any  schedule  of  rates  or  fares,  the  Commission 
shall  publish  in  the  official  newspaper  of  the  City  and  County  for  five  days  notice  of  its 
intention  to  do  so  and  shall  fix  the  time  for  a  public  hearing  or  hearings  thereon,  which  shall  be 
not  less  then  ten  days  after  the  last  publication  of  said  notice,  and  at  which  any  resident  may 
present  his  objection  to  or  views  on  the  proposed  schedule  of  rates,  fares  or  charges.  [Charter 
Section  3.598] 


Open  and  Public  Meetings 

*Rule  11.  All  meetings  of  the  Commission  shall  be  open  and  public,  and  all  persons 
shall  be  permitted  to  attend  any  meeting  of  the  Commission.  The  Commission  may,  with 
appropriate  notice,  meet  in  executive  session  to  consider  and  act  upon  matters  authorized  by 
Charter  Section  3.500ff),  the  Ralph  M.  Brown  Act  {Government  Code  Section  54950  et.seq.)  and 
the  San  Francisco  Sunshine  Ordinance.  The  Secretary  shall  record  any  decisions  made  in  the 
executive  session.  Any  action  taken  in  executive  session  regarding  real  property  negotiations  or 
employee  actions,  and  the  roll  call  vote  thereon,  shall  be  announced  as  required  by  law.  After 
every  closed  session,  the  Commission  must  by  motion  and  vole  in  open  session  elect  either  to 
disclose  no  information  or  to  disclose  part  or  all  of  the  information  discussed  in  the  closed 
session.  [Charter  Section  3.500(0.  Government  Code  Section  54950  et.seq..  Administrative 
Code  Section  67.5,  67.14] 


Adjournment  of  Meetings 

Rule  12.    The  Commission  may  adjourn  any  regular,  special  or  adjourned  special 
meeting  to  a  time  and  place  specified  in  the  order  of  adjournment.  Less  than  a  quorum  may  so 
adjourn  from  time  to  time. 
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Attendance  at  Meetings 


Rule  13.    Unless  excused,  all  members  of  the  Commission  shall  be  in  their  respective 
seats  at  the  hour  appointed  for  each  regular,  special  or  adjourned  meeting  of  the  Commission. 
No  member  shall  leave  the  Commission  meeting  while  in  session  without  permission  of  the 
presiding  officer. 


Powers  and  Duties  of  the  President 

Rule  14.    The  President  shall  preside  at  all  meetings  of  the  Commission,  shall  preserve 
order  and  decorum,  shall  decide  all  questions  of  order  subject  to  appeal  to  the  Commission  by 
any  member,  and  shall  appoint  any  and  all  committees  of  the  Commission.  The  President  shall 
have  the  right  to  participate  in  the  proceedings  of  the  Commission,  including  the  right  to  make 
and  second  any  resolution  or  other  motion,  and  may  speak  to  pomts  of  order  in  preference  to 
the  other  members.  In  the  absence  of  the  President,  the  Vice-President  shall  preside,  and  in  the 
absence  of  both  the  President  and  the  Vice-President  the  senior  member  of  the  Commission  in 
point  of  continued  service  shall  preside. 


Call  to  Order  and  Roll  Call 

Rule  15.    The  President  shall  call  each  regular,  adjourned,  recessed  or  special  meeting 
to  order  at  the  appointed  hour.  Immediately  after  the  call  to  order  the  Secretary  of  the 
Commission  shall  call  the  roll  of  the  members  of  the  Commission  and  shall  record  those 
present  and  those  absent  and  shall  cause  to  be  entered  upon  the  Minutes  the  names  of  those 
members  present  at  the  first  roll  call  as  well  as  the  names  and  time  of  appearance  of  those 
members  who  arrive  subsequent  to  the  first  roll  call. 


Order  of  Business 
Rule  16.    The  order  of  business  shall  be  as  follows: 

1.  Call  to  Order 

2.  RoU  Call 

3.  Approval  of  Minutes 

4.  Communications 

5.  Introduction  of  Old  Business  by  Commissioners 

6.  Introduction  of  New  Business  by  Commissioners 

7.  Report  of  the  General  Manager 

8.  Public  Comments 

9.  Calendar  Matters 
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Rules  of  Debate 


Rule  17.    When  a  member  desires  to  address  the  Commission,  the  member  shall  seek 
recognition,  by  addressing  the  presiding  officer,  and  when  recognized,  shall  proceed  to  speak, 
confining  comments,  except  for  items  5  and  6  of  Rule  16.  to  the  question  before  the 
Commission.  No  discussion  shall  take  place  until  a  resolution  or  other  motion  has  been  moved 
and  seconded,  or  a  calendared  item  has  been  introduced. 


Privilege  of  Floor  and  Public  Participation 

*Rule  18.  The  privilege  of  the  floor  shall  be  granted  to  any  member  of  the  public  or 
officers  of  the  City  and  County  of  San  Francisco,  or  their  duly  authorized  representatives  for 
the  purpose  of  commenting  on  any  question  before  the  Commission.  Each  person  wishing  to 
speak  on  an  item  at  a  regular  or  special  meeting  shall  be  permitted  to  be  heard  once  per  item 
for  up  to  three  (3)  minutes.  The  presiding  officer  shall  be  the  judge  of  the  pertinence  of  such 
comments,  and  have  the  power  to  limit  this  pnvilege  if  in  the  presiding  officer's  opinion  the 
comments  are  not  pertinent  to  the  question  before  the  Commission  or  the  comments  are  merely 
reiterative  of  points  made  by  previous  speakers.    [Administrative  Code  Section  67.17] 

Notwithstanding  any  language  in  this  Rule  to  the  Contrary,  the  privilege  of 
the  floor  will  not  be  granted  relative  to  any  resolution  pending  before  the  Commission 
approving  non-civil  service  and  temporary  appointments  and  removals  pursuant  to  Charter 
Section  3.501.  When  the  resolution  appears  on  the  calendar  of  the  Commission,  any  member  of 
the  public  may  submit  comments  in  writing,  and.  with  the  consent  of  three  (3)  Commissioners, 
the  proposed  resolution  shall  be  continued  until  the  next  regular  meeting  to  permit  such  written 
submissions  to  be  further  reviewed  by  the  Commissioners.  The  Commission  may  also  extend 
the  privilege  of  the  floor  by  waiver  of  this  Rule  with  consent  of  at  least  three  (3) 
Commissioners. 

Every  calendar  for  regular  meetings  shall  provide  an  opportunity  for 
members  of  the  public  to  direcUy  address  the  Commission  on  items  of  interest  to  the  public 
that  are  within  the  subject  matter  jurisdiction  of  the  Commission. 


Voting 

Rule  19,    The  vote  on  all  resolutions  shall  be  by  ayes  and  noes.  The  vote  by  ayes  and 
noes  on  all  resolutions,  on  approval  of  the  minutes  and  on  all  other  questions,  shall  be  recorded 
in  the  minutes  of  the  proceedings  of  the  Commission.  A  roll  call  shall  not  be  interrupted,  but  a 
member  may,  prior  to  the  calling  of  the  roll,  explain  his  or  her  vote,  or  file  in  writing  an 
explanation  thereof  after  the  result  of  the  roll  call  has  been  announced  and  recorded. 


Minutes  of  Proceedings 


*Rule  20.  The  Secretary  of  tlie  Commission  siiall  tape  record  each  regular  and  special 
meeting.  The  tape  may  not  be  erased  or  destroyed  for  at  least  90  calendar  days.  The 
Commission  Secretary  must  record  the  minutes  of  each  meeting  and  a  draft  of  the  minutes 
must  be  available  for  inspection  and  copying  no  later  than  ten  working  days  after  the  meeting. 
The  officially  adopted  minutes  must  be  available  for  inspection  and  copying  no  later  than  ten 
woridng  days  after  the  meeting  at  which  the  minutes  are  adopted.    [Administrative  Code 
Section  67.18] 


Excused  from  Voting 

♦Rule  21.  Each  member  present  at  a  meeting  of  this  Commission  when  a  question  is 
put  shall  vote  for  or  against  it,  unless  the  member  is  excused  from  voting  by  a  motion  adopted 
by  a  majority  of  the  members  present.  [Chaner  Section  3.500). 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

94-0263 

RESOLUTION  No. 


WHEREAS,  This  Commission,  by  Resolution  No.  94-0200,  authorized  the  General 
Manager  of  the  Water  Department  to  request  proposals  for  as-needed  environmental  services  from 
interested  firms,  and  to  select  and  recommend  a  consulting  firm  to  perform  services  for  a  contract 
amount  not  to  exceed  $300,000,  and  for  a  term  of  two  (2)  years;  and 

WHEREAS,  In  response  to  the  request  for  proposals,  eight  (8)  firms  submitted  proposals; 

and 

WHEREAS,  The  Water  Department  created  a  consultant  Selection  Committee  to  review 
and  rank  the  consultant  proposals;  and 

WHEREAS,  After  a  thorough  evaluation  of  all  written  proposals,  and  interviews  with  five 
(5)  firms,  the  Selection  Committee  ranked  first  Olivia  Chen  Consultants,  Inc.  as  the  firm  best 
qualified  to  provide  the  required  as-needed  environmental  consultant  services;  now,  THEREFORE 
be  it 

RESOLVED,  That  this  Commission  accepts  the  Selection  Committee  Report  which 
describes  the  selection  process  and  which  recommends  selection  of  Olivia  Chen  Consultants,  Inc. 
to  provide  as-needed  environmental  services  to  the  Water  Department;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General  Manager  of  the  Water 
Department  to  negotiate  and  execute  an  agreement  with  Olivia  Chen  Consultants,  Inc.  to  provide 
as-needed  environmental  consultant  services  for  a  contract  amount  not  to  exceed  $300,000  for  a 
term  of  two  (2)  years. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,        NOVEMBER  2  21994 

at  Us  meeting  of  


Secretary,  Public  Utilities  cSnmii 


PUl.._...     1.1  I  iLl  I  -..i-DrvitVilSSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 


94-0264 

RESOLUTION  No.  ^ 


WHEREAS.  Under  Hetch  Hetchy  Contract  HH-837,  Moccasin 
Penstock  Anchor  Repair,  repairs  will  be  made  to  the  existing  anchor 
blocks;  and 

WHEREAS.  The  estimated  cost  for  the  construction  contract  is 
between  2.0  and  2.5  million  dollars;  and 

WHEREAS.  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  State  Guidelines  under  Class  1(B);  now,  therefore,  be  it 

RESOLVED.  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  for  Hetch  Hetchy  Water  and  Power  Contract  HH-837. 
Moccasin  Penstock  Anchor  Repair. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  ^f  NOVEMBER  2  2  1994 


Secretary.  Public  Utilities  Commission 


PUBLIC  Ul  ILl  nes  COMMISSION 

CfTV  AND  COUNTY  Of  SAN  FRANCISCO 


RESOLUTION  No.  . 


94-0265 


WHEREAS,  under.  San  Francis^^^^  "/ter  Depart.e^ 
^^s.^  s:;p^:;^rwiir^be paired  0.  repuce..  and 

WHEREAS.  The  Engineer's  estimate  for  said  contract  work  ,s 
approximately  $500,000;  and 

WHEREAS.  The  funds  for  this  contract  are  avail ab^^^^ 
Francisco  Water  Department  Appropriation  32-OUl,  Krojecu 
759-01!  BDPL  No.  1  &  2  Earthquake  Brace;  and 

WHEREAS.  The  department  of  Cit,  Planning  is  evalu^ 

environmental  ^™Pf^t^/,l  7* V.Hdel  ines  and  PUC  approval  to  award 
Quality  Act  (CEQA)        ^tate  Gu  del  ines    ^^^^'^    .^^^.^g^tal  review 

rsVo:prererb;^lhrUarr:^  of"Vi\^^^an^Lg;  now,  therefore  be 
it 

RESOLVED  That  this  Commission  hereby  approves  the  plans  and 
specif ica?i  ns  as  approved  and  -om-n  e  by  staf^f for^«ater 
?%^srRepr,"a^  autronleVa'd^v^ertisement  for  bids  for  said 
contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  NOVEMBER  2  al994_  


Secretary.  Public  Utilities  CommiMion 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Frank  M.  Jordan 
MAYOR 


SPECIAL  MEETING 

Room  282,  City  Hall 
4:00  P.M. 
December  2,  1994 

COMMISSIOIVERS 
Morton  Miller,  President 
E.  Dennis  Normandy,  Vice  President 
Marion  E.  Otsea 
Yasin  (Sal)  Salma 
Robert  K.  Werbe 


DEPARTMENTS 
Water  DeparlmeDt 
Hetch  Hetcfay 


BUREAUS 
Engineering  and  Construction  Management 
Information  Systems 
Personnel  and  Training 
System  Planning  and  Regulatory  Compliance 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


94-209 


Call  to  Order: 


4:05  p.m. 


Present:  President  Morton  Miller,  Commissioner  Marion  E.  Otsea. 

Commissioner  Yasin  (Sal)  Salma.  Commissioner  Robert  K.  Werbe 

Excused:  Vice  President  E.  Dennis  Normandy 


************************* 


RESOLUTION 
NO. 


On  motion  of  Commissioner  Werbe.  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted: 

94-0266  WD      Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a  supplemental  appropriation  of  $673,000  to  fund 
the  costs  of  planning  activities,  legal  services  and  project 
management  associated  with  the  development  of  the  Water 
Department's  Bernal  Property  (Pleasanton  Land  Project). 

VOTE:  AYES    -    Miller,  Otsea,  Salma,  Werbe 


Copies  of  the  above  resolution  are  on  file  in  the  office  of  the  Secretary  of  the  Public 
Utilities  Commission. 


••••It************ ******** 


THEREUPON,  THE  MEETING  WAS  ADJOURNED:  4:07  P.M. 


Romaine  A.  Boldridge 
Secretary 


94-210 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUMTY  OF  SAN  FRANCISCO 


94-0266 

RESOLUTION  No.  


Whereas,  A  Request  for  Proposal  was  issued  in  October,  1987  for  a  planning  firm  to  develop 
a  Specific  Plan  for  Water  Department  lands  in  the  Pleasanton  area;  and 

Whereas,  The  Planning  Collaborative  was  selected  for  this  work  and  began  work  on  the  Specific 
Plan  in  mid-1988;  and 

Whereas,  The  Planning  Collaborative  completed  a  draft  Specific  Plan  and  an  extensive  citizen 
review  process  in  March,  1993;  and 

Whereas,  The  Pleasanton  City  Council  did  not  accept  the  Preferred  Plan  developed  by  The 
Planning  Collaborative  and  the  Citizen's  Steering  Committee  as  previously  agreed  and,  instead, 
referred  the  Plan  to  another  citizens  committee  for  further  review  as  part  of  an  update  of  the 
Pleasanton  General  Plan,  and 

Whereas.  The  Public  Utilities  Commission  decided  to  apply  to  Alameda  County  for  the 
entitlements  required  to  develop  the  Water  Department  lands  which  are  in  Alameda  County,  and 

Whereas.  The  application  was  accepted  by  Alameda  County  and  the  environmental  review 
process  was  initiated  with  issuance  of  the  Notice-Of-Preparation  in  September,  1994,  and 

Whereas,  The  expected  legal  challenges  from  Pleasanton,  the  extended  and  complex 
environmental  review  process  and  the  need  for  a  public  information  and  outreach  program  to 
build  the  necessary  community  support  requires  the  services  of  the  City  Attorney's  Office  as 
well  as  additional  planning  services,  and 

Whereas,  The  Planning  Collaborative  is  currently  under  contract  with  the  Public  Utilities 
Commission  and  is  highly  qualified  and  available  to  perform  this  work;  now,  therefore,  be  it 

Resolved,  That  this  Commission  approves  a  contract  amendment  with  the  Planning  Collaborative 
in  the  amount  of  $660,000,  and,  be  it  further 

Resolved,  That  this  Commission  hereby  requests  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Water  Department  supplemental  appropriation  of  $673,000  from  32-001-387019- 
1400  Fixed  Charges  for  the  costs  of  planning  activities,  legal  services  and  project  management 
associated  with  development  of  the  Water  Department's  Bernal  Property. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a,     meetin,  DECEMBER  21994 


Secretary.  Public  Utilities  Commiswlon 


NOTICE  OF  EXECUTIVE  SESSION 


PUBLIC  ummES  commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

SPECUL  MEETING 

December  13.  1994 
Immediately  following  the  2:00  p.m.  regular  meeting 
Room  287,  City  Hall 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  will  meet  in  Executive  Session  to 
discuss  attorney-client  maners  in  the  following  case  pursuant  to  Government  Code  Section 
54956.9(b)  and  Charter  Section  3.500  (f)(2): 


CONFERENCE  WITH  LEGAL  COUNSEL 
Anticipated  Litigation: 
X  As  Defendant 

Regarding  Claim  by  the  City  of  Brisbane  against  the  San  Francisco  Water  Department. 


Romaine  A.  Boldridge 
Secretary 


DEPARTMENTS 
Water  Department 
Hetch  Hetchy 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Frank  M.  Jordan 
MAYOR 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
December  13,  1994 

COMMISSIONERS 
Morton  Miller,  President 
E.  Dennis  Normandy,  Vice  President 
Marion  E.  Otsea 
Yasin  (Sal)  Salma 
Robert  K.  Werbe 

BUREAUS 
Engineering  and  Construction  Management 
Finance 

Information  Systems 

PersoDDel  and  Training 

System  Planning  and  Regulatory  Compliance 


Anson  B.  Moran 
GENERAL  MANAGER 


Romaine  A.  Boldridge 
SECRETARY 


94-211 


Call  to  Order:       2:05  p.m. 


Present: 


President  Morton  Miller,  Vice  President  E.  Dennis  Normandy, 
Commissioner  Marion  E.  Otsea,  Commissioner  Yasin  (Sal)  Salma. 
Commissioner  Robert  K.  Werbe 


On  motion  of  Commissioner  Werbe.  seconded  by  Commissioner  Salma,  the  Minutes  of  the 
Regular  Meeting  of  November  22.  1994  were  approved. 

On  motion  of  Commissioner  Otsea.  seconded  by  Commission  Salma.  the  Minutes  of  the 
Special  Meeting  of  December  2,  1994  were  approved. 


RESOLUTION 
NO. 


94-0267 


On  motion  of  Commissioner  Salma,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

WD  Declaring  a  state  of  emergency  and  requesting  the  Board  of 
Supervisors  to  approve  the  expenditure  of  $257,500.00  for 
emergency  repairs  to  the  two  12Hnch  water  mains  in  Pacific 
Avenue  between  Larkin  and  Hyde  Streets  and  the  restoration  of 
street  pavement. 

VOTE:  AYES    -    Miller.  Normandy,  Otsea.  Salma,  Werbe 


On  motion  of  Commissioner  Salma.  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0268  WD       Accepting  the  work  performed  under  San  Francisco  Water 

Department  Contract  No.  WD-2153,  Repaving  of  Street  and 
Sidewalk  Openings  for  Fiscal  Year  ending  June  30,  1994,  as 
satisfactorily  completed:  approving  Debit  Contract  Modification  No. 
9  in  the  amount  of  $101 ,715.1 1 ;  and  authorizing  final  payment  in 
the  amount  of  $251 .516.29  to  the  contractor,  A.  Ruiz  Construction 
Company  &  Associates,  Inc. 


VOTE:  AYES 


Miller,  Normandy.  Otsea,  Salma.  Werbe 


94-212 


On  motion  of  Commissioner  Normandy,  seconded  by 
Commissioner  Otsea,  the  following  resolution  was  adopted: 

94-0269  GM       Establishing  a  Bureau  of  Finance. 

VOTE:  AYES    -    Miller,  Normandy,  Qsea,  Salma.  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted: 

94-0270  WD      Awarding  San  Francisco  Water  Department  Contract  No.  WD-21 78, 

Cleaning  of  Sunset  Reservoir  (North  Basin)  in  the  amount  of 
$170,000.00  to  San  Luis  Gonzaga  Construction,  Inc.;  and 
requesting  the  Board  of  Supervisors  to  approve  an  extension  of 
time  for  award. 

VOTE;  AYES    -    Miller.  Normandy,  Otsea.  Salma.  Werbe 


On  motion  of  Commissioner  Werbe.  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0271  WD       Authorizing  the  General  Manager  of  the  Water  Department  to 

extend  the  as-needed  environmental  consultant  contract  with 
Ecology  and  Environment,  Inc.  for  an  additional  90  days,  from 
October  20,  1994  to  January  20.  1995,  to  permit  completion  of  the 
environmental  audit  of  the  Harry  Tracy  Water  Treatment  Plant,  at 
no  additional  cost. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea.  Salma.  Werbe 


On  motion  of  Commissioner  Werbe,  seconded  by  Commissioner 
Normandy,  the  following  resolution  was  adopted: 

94-0272  WD       Authorizing  the  General  Manager  of  the  Water  Department  to 

execute  Amendment  No.  4  to  the  professional  services  agreement 
with  Camp  Dresser  and  McKee,  Inc.  for  Water  Quality  Planning 
Studies,  extending  the  completion  date  to  October  1,  1995  at  no 
additional  cost. 

VOTE:  AYES    -    Miller.  Normandy.  Otsea,  Salma.  Werbe 
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94-0273 


94-0274 


94-0275 


94-0276 


On  motion  of  Commissioner  Werbe,  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted: 

UEB  Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to 
negotiate  Amendment  No.  1  to  the  professional  services  agreement 
with  Montgomery-Watson,  Inc..  Millbrae  Water  Quality  Laboratory 
Needs  Assessment  and  Functional  Study,  to  perform  additional 
work  in  an  amount  not  to  exceed  $11 0,000. 

VOTE:  AYES    -    Miller,  Normandy.  Otsea.  Salma.  Werbe 


On  motion  of  Commissioner  Otsea.  seconded  by  Commissioner 
Salma.  the  following  resolution  was  adopted: 

UEB  Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau  to 
negotiate  and  execute  an  agreement  with  EIP  Associates  to 
provide  environmental  consulting  services  to  the  Public  Utilities 
Commission  for  an  amount  not  to  exceed  $350,000.00  for  a  term 
of  two  years. 

VOTE:  AYES    -    Miller,  Normandy,  Otsea,  Salma.  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Salma,  the  following  resolution  was  adopted: 

UEB  Approving  Modification  No.  1  to  San  Francisco  Water  Department 
Contract  No.  WD-21 61 ,  Bay  Division  Pipelines  Nos.  3  and  4  -  Axial 
Slip  Joints  and  Concrete  Vault  Installation,  with  Mendelian 
Construction,  Inc./Stacy  Witbeck  Construction,  Inc.,  to  increase  the 
Allowance  for  Extra  Work  in  the  amount  of  $85,000.00. 

VOTE:  AYES    -    Miller,  Normandy.  Otsea,  Salma,  Werbe 


On  motion  of  Commissioner  Otsea,  seconded  by  Commissioner 
Salma.  the  following  resolution  was  adopted  in  Executive  Session: 

WD      Approving  settlement  of  claim  by  the  City  of  Brisbane  against  the 
Water  Department  for  overcharges  of  water  service. 

VOTE:  AYES    -    Miller,  Normandy.  Otsea,  Salma.  Werbe 
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Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


REPORT  OF  THE  GENERAL  MANAGER 
Bay/Delta  Standards 

Mr.  Anson  B.  Moran,  General  Manager  of  Public  Utilities,  reported  that  the  State  and  Federal 
governments  would  issue  standards  for  the  Bay/Delta  estuary  on  December  15,  1 994.  The 
standards  being  proposed  deal  with  the  environmental  conditions  of  the  Bay/Delta  estuary 
and  have  been  developed  to  protect  Delta  species  such  as  smelt  and  winter  run  salmon. 

Water  Budgeting/Rationing 

Mr.  Moran  presented  charts  showing  the  comparison  between  normal  and  dry  years  and  how 
water  is  budgeted.  Rationing  decisions  take  into  consideration  the  demands  for  water, 
natural  flow  entitlement,  and  the  storage  capacity  of  the  Hetch  Hetchy  system.  Based  upon 
current  storage  levels,  he  stated  that  it  is  unlikely  that  there  would  be  water  rationing  next 
year. 


****•***•*•**•*********♦ 


Consent  Calendar  Item  No.  9  (a):  Setting  the  date,  time  and  place  for  a  special  meeting  on 
the  Recommended  Preferred  Alternative  for  the  Watershed  Management  Plan. 

This  item  was  removed  from  the  Consent  Calendar. 

Commissioner  Marion  E.  Otsea  suggested  holding  a  meeting  in  San  Francisco  in  addition  to 
the  proposed  meeting  in  San  Mateo  to  provide  opportunity  for  San  Francisco  residents  to 
attend  the  meeting. 

The  Commission  agreed  to  hold  the  meeting  in  the  Board  of  Supervisors'  Chambers  in  City 
Hall  in  San  Francisco  on  January  25,  1994  at  7:00  p.m.  instead  of  the  proposed  meeting  in 
San  Mateo.  Romaine  A.  Boldridge,  Commission  Secretary,  noted  that  there  was  no  need 
for  the  Commission  to  pass  a  resolution  since  the  meeting  will  be  held  in  City  Hall.  The 
Sunshine  Ordinance  requires  15-days  notice  if  a  meeting  were  to  be  held  in  a  building  other 
than  where  the  Commission  holds  its  regular  meetings. 

No  action  was  taken  by  the  Commission  on  the  resolution. 
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Resolution  No.  94-0269:  Establishing  a  Bureau  of  Finance. 


Mr.  Moran  stated  that  creating  a  separate  Bureau  of  Finance  would  not  result  in  additional 
costs.  It  would  only  change  the  Bureau's  reporting  responsibility  from  the  General  Manager 
of  the  Water  Department  to  the  General  Manager  of  Public  Utilities. 

The  Commission  unanimously  passed  Resolution  No.  94-0269. 


Item  No.  (11):  Presentation/Discussion  by  the  City  Attorney  of  the  Rules  of  Order,  Public 
Utilities  Commission. 

Christiane  Hayashi,  Deputy  City  Attorney,  gave  a  brief  summary  of  the  existing  Rules  of 
Order  of  the  Public  Utilities  Commission. 

This  item  was  for  discussion  only.  No  action  was  taken  by  the  Commission. 


Resolution  No.  94-0270:  Awarding  San  Francisco  Water  Department  Contract  No.  WD-21 78. 
Cleaning  of  Sunset  Reservoir  (North  Basin)  to  San  Luis  Gonzaga  Construction  Inc. 

Linda  Beck,  an  attorney  with  Carr  McClellan,  et.al.,  representing  Cal-North  Engineering  Inc., 
commented  that  San  Luis  Gonzaga  Construction  Inc.  did  not  have  the  basic  equipment,  such 
as  bobcats  and  conveyors  to  perform  the  work.  She  stated  that  San  Luis  Gonzaga  did  not 
meet  the  subcontracting  goals  of  the  contract. 

John  Mullane.  General  Manager,  Water  Department,  stated  that  the  project  requires  manual 
operation  and  does  not  require  use  of  bobcats  and  conveyors. 

The  Commission  unanimously  passed  Resolution  No.  94-2070. 


Item  No.  (15):  Authorizing  the  General  Manager  of  Public  Utilities,  to  execute  an  amendment 
to  the  gravel  quarry  lease  agreement  with  the  Mission  Valley  Rock  Co.,  as  lessee,  to  provide 
for  reimbursement  of  real  property  taxes  and  assessments  to  the  City  for  approximately  204 
acres  of  Water  Department  land. 

Item  No.  (16):  Authorizing  the  extension  of  the  lease  agreement  with  Pacific  Nurseries  of 
California.  Inc.  and  Mission  Valley  Rock  Co.  for  approximately  173  acres  of  Water 
Department  land,  a  portion  of  Parcel  65,  located  in  the  town  of  Sunol  in  Alameda  County. 

Anson  B.  Moran,  General  Manager,  Public  Utilities  Commission,  recommended  that  Items 
15  and  16  be  removed  from  the  calendar  to  give  staff  time  to  provide  additional  information 
to  the  Commissioners  concerning  these  leases.  Mr.  Moran  indicated  that  the  lease 
agreement  with  Mission  Valley  Rock  would  terminate  at  the  end  of  the  month.  The 
termination  provision  of  the  agreement  provides  that  if  occupancy  continues  beyond  the  term 
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of  the  lease,  Mission  Valley  Rock  would  have  to  pay  triple  rent.  He  stated  that  he  intended 
to  submit  to  the  Commission  a  resolution  waiving  that  provision  of  the  lease.  Commissioners 
Salma  and  Werbe  opposed  waiving  of  any  of  the  City's  rights  in  this  matter. 

Michael  L.  Ohleyer,  representing  Mission  Valley  Rock,  commented  in  response  to 
Commissioner  Salma's  inquiry  about  the  royalty  fee.  He  said  that  the  original  royalty  fee  was 
$0.50  per  ton.  The  lease  based  on  the  study  done  by  the  Water  Department  requires  a 
review  of  the  royalty  every  five  years  and  rate  adjustments. 

The  Commission  continued  Items  No.  15  and  16. 


THEREUPON,  THE  MEETING  WAS  ADJOURNED  TO  AN  EXECUTIVE  SESSION:  3:53 
P.M. 


EXECUTIVE  SESSION 

The  Commission  met  in  Executive  Session  from  4:00  p.m.  to  4:45  p.m.  to  confer  with  legal 
counsel  regarding  a  claim  by  the  City  of  Brisbane  against  the  San  Francisco  Water 
Department.  The  Commission  adopted  Resolution  No.  94-0276  approving  settlement  of  the 
claim. 


********************** 


Romaine  A.  Boldridge 
Secretary 
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PUBLIC  UTfLITIES  COMMISSION 

CTY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na . 


94-0267 


WHEREAS.  An  emergency  condition  has  existed  in  San  Francisco  since  Sunday, 
November  20,  1994  at  12:30  a.m.  due  to  two  broken  12-inch  water  mains  in  Pacific 
Avenue  between  Larkin  and  Hyde  Streets;  and 

WHEREAS,  The  force  of  the  water  from  the  main  breaks  resulted  in  extensive 
damage  to  the  pavement,  eroding  of  base  and  sub-base  material,  and  undermining  a 
major  portion  of  the  street;  and 

WHEREAS,  The  water  mains  are  important  feeder  mains  to  the  general  area, 
providing  both  domestic  and  firefighting  capabilities;  and 

WHEREAS,  Emergency  repairs  to  the  water  mains  and  pavement  are  necessary 
to  restore  normal  water  supply  to  the  area  and  unimpeded  vehicular  access  to  the  areas 
so  as  not  to  jeopardize  the  health  and  welfare  of  the  citizens  of  the  City  and  County  of 
San  Francisco;  and 

WHEREAS,  Such  repairs  must  be  made  expeditiously  to  restore  the  integrity  of 
the  street  and  of  the  water  distribution  system  and  to  eliminate  hazards  to  the  general 
public;  and 

WHEREAS,  Funding  is  available  in  Appropriation  No.  32-001-606-01,  Construct 
Feeder  Mains;  now,  therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission,  in  accordance 
with  the  provisions  of  Section  6.30  of  the  Administrative  Code,  hereby  declares  the 
existence  of  an  emergency;  and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  hereby  requests  the  Board  of 
Supervisors  to  approve  the  expenditure  of  $257,500,00  for  emergency  repairs  to  the  two 
12-inch  water  mains  in  Pacific  Avenue  between  Larkin  and  Hyde  Streets,  including 
restoration  of  the  street  pavement. 


A  :\Adniin\DecEmerg.Pac 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER  1  3  1994 


Secretary,  Public  Utilities  Commmsion 


PUBLIC  UTTLl  I  Its  CUMMISSION 

Crrv  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  94"0268 


RESOLVED,  That  the  Commi  ssion  accepts  the  work  performed 
under  San  Francisco  Water  Department  Contract  No.  WD-2153,  Repaving 
of  Street  and  Sidewalk  Openings  for  the  San  Francisco  Water 
Department  for  the  Fiscal  Year  ending  June  30,  1994,  as 
satisfactorily  completed;  approves  Debit  Contract  Modification  No. 
9  in  the  amount  of  $101,715.11  and  authorizes  final  payment  in  the 
amount  of  $251,516.29  to  the  Contractor,  A.  Ruiz  Construction 
Company  &  Associates,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^    ,  DECEMBER  1  3  1994 

at  Its  meeting  of  . 


Secretary.  Public  Utilities  Commismion 


crrv  AND  COUNTY  of  san  francisco 


RESOLUTION  No.       94"026  9 


WHEREAS.    The  General  Manager  of  the  Public  UUliUes 
Commission  has  determined  that  the  financial  functions  currently 
housed  in  the  Water  Department  would  better  provide  PUCwide 
financial  services  more  objectively  if  they  operated  as  a  separate  bureau; 
and 

WHEREAS,  The  establishment  of  such  a  bureau 
would  have  no  effect  on  staffing  and  funding  on  the  Public  Utilities 
Commission;  now.  therefore,  be  it 

RESOLVED.  That  this  Commission,  pursuant  to  the 
provisions  of  Section  3.593  of  the  Charter  of  the  City  and  County  of 
San  Francisco,  hereby  establishes  a  Bureau  of  Finance,  effective 
January  1.  1995. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER  1  3  1994 


at  its  meeting  of . 


Secretary,  Public  Utilities  CommMsion 


PUBLrC  UTILITIES  coMMlSSICSfr^ 

CITV  AND  COUNTS  Of  SAN  FRANCISCO 


RESOLUTION  No.  .  94-0270 


WHEREAS.  The  Public  Utilities  Commission  adopted  Resolution  No.  94-0211  on  August  23, 
1994,  authorizing  bid  call  for  San  Francisco  Water  Department  Contract  No.  WD-2178,  Cleaning  of 
Sunset  Reservoir  (North  Basin);  and 


WHEREAS,  Bids  for  San  Francisco  Water  Department  Contract  No.  WD-2178,  Cleaning  of 
Sunset  Reservoir  (North  Basin)  were  received  and  publicly  opened  on  September  13,  1994;  and 


WHEREAS,  Application  of  bid  preference  under  Chapter  12D  of  the  San  Francisco 
Administrative  Code  resulted  in  the  second  low  bidder,  San  Luis  Gonzaga  Construction,  Inc., 
assuming  the  position  of  the  lowest  responsive  bidder;  now,  therefore,  be  it 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco  Water  Department  Contract 
No.  WD-2178,  Cleaning  of  Sunset  Reservoir  (North  Basins)  in  the  amount  of  $170,000.00  to  San  Luis 
Gonzaga  Construction,  Inc.,  5739  Mission  Street,  San  Francisco,  CA  94112,  the  lowest  responsive 
bidder,  and  rejects  all  other  bids;  and,  be  it  further 


RESOLVED,  That  this  Commission  hereby  requests  the  Board  of  Supervisors  to  approve  an 
extension  of  time  for  award  of  said  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  nf  DECEMBER  1  3  1994 


Secretary,  Public  Utilities  Comrmssion 


CITY  AND  COUtifPr  OF  SAN  TRANCISCO 


94-0271 

RESOLUTION  No. 


WHEREAS,  The  one-year  extension  of  the  Ecology  and  Environment 
Inc.  contract  to  provide  as-needed  environmental  services  to  the  San 
Francisco  Water  Department  expired  on  October  20,   1994;  and 


WHEREAS,  The  Water  Department  was  unable  to  complete  its  review 
of  a  draft  environmental  audit  of  the  Harry  Tracy  Water  Treatment 
Plant  prior  to  the  expiration  of  the  contract  period;  and 


WHEREAS ,  An  extension  of  the  contract  period  is  required  to 
enable  the  Water  Department  to  pay  Ecology  and  Environment  to  produce 
the  final  audit  report;  now,   therefore ,  be  it 


RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes 
an  extension  of  time  for  the  Ecology  and  Environment  contract  with  the 
Water  Department  to  January  20,  1995  to  permit  completion  of  and  final 
payment  for  an  environmental  audit  of  the  Harry  Tracy  Water  Treatment 
Plant. 


/  hereby  certify  that  the  foregoing  resolution  i 

DECEMBER  1  3  1994 

at  its  meeting  of  


resolution  was  adopted  by  the  Public  Utilities  Commission 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Na 


94-0272 


WHEREAS,  Under  Resolution  No.  92-0152,  adopted  on  March  14, 
1989,  the  Publ ic  Uti 1 i ties  Commi ssion  authorized  the  General 
Manager  of  the  San  Franc i  sco  Water  Department  to  enter  a 
Professional  Services  Agreement  with  Camp  Dresser  and  McKee,  Inc. 
for  the  performance  of  Water  Quality  Planning  studies;  and 

WHEREAS,  Under  the  original  Agreement,  Camp  Dresser  and 
McKee,  Inc.  successfully  completed  an  evaluation  of  water  quality 
data  and  regulatory  issues,  and  developed  protocol  for  the  required 
studies;  and 

WHEREAS,  Under  Amendments  I  and  2,  Camp  Dresser  and  McKee 
successfully  completed  the  siting  study  for  the  treatment  plant 
required  to  filter  the  Hetch  Hetchy  water,  and  refurbished  the 
City's  pilot  plant  in  preparation  of  the  ensuing  water  quality 
studies;  and 

WHEREAS,  The  original  Agreement  provides  the  City  with  the 
option  to  negoti  ate  with  Camp  Dresser  and  McKee,  Inc.  the 
performance  of  work  associated  with  the  collection  and  analysis  of 
water  quality  data  and  recommendations  leading  to  compliance  with 
Federal  and  State  regulations;  and 

WHEREAS,  Under  Amendment  3,  Camp  Dresser  and  McKee  has 
performed  treatabi 1 i ty  studies  on  the  Hetch  Hetchy  and  Alameda 
water  sources,  has  conducted  geological  investigations  at  the 
preferred  site  for  the  Hetch  Hetchy  Treatment  Plant  in  Sunol ,  and 
has  revised  the  safe  yield  estimates  for  the  City's  Peninsula  and 
Alameda  water  sources,  for  an  amount  not  to  exceed  $2,863,475;  and 

WHEREAS,  The  completion  date  of  the  Agreement  needs  to  be 
extended  to  account  for  additional  pi  lot  pi  ant  testing  for 
compliance  with  water  regulations;  to  evaluate  the  results  from  the 
additional  pilot  tests;  and  to  provide  sufficient  time  for  the 
Department  of  Health  Services  to  review  and  formulate  response  to 
the  City;  and 

WHEREAS,  The  extension  of  Agreement  is  required  to  allow  San 
Francisco  Water  Department  continue  the  water  quality  monitoring  of 
Cryptosporidium,  Giardia,  disinfection  by  products,  and  coliform 
regrowth  parameters  until  the  Information  Collection  Rule  is 
implemented  in  October,  1995;  and  be  it 

RESOLVED,  That  the  General  Manager  of  the  San  Francisco  Water 
Department  is  hereby  authorized  to  execute  the  Amendment  No. 4  to 
the  professional  Services  Agreement  with  Camp  Dresser  and  McKee, 
Inc.  for  Water  Quality  Planning  Studies  to  extend  the  completion 
date  to  October  1,  1995. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.  >  «  .Hnanf  DECEMBER  131994 

at  its  meeting  of  .   


Secretary,  Public  Utilities  Comrmssiot 


CrlY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


94-0273 


WHEREAS,  This  Commission,  by  Resolution  No.  92-0333  adopted 
November  10,  1992,  authorized  the  Manager,  Util ities  Engineering 
Bureau,  to  negotiate  and  execute  a  Professional  Services  Agreement 
with  Montgomery  Watson  Inc.  (formerly  James  M.  Montgomery  Consultants 
Inc. )  to  perform  the  Mi  1 1  brae  Water  Qual i ty  Laboratory  "Needs 
Assessment  and  Functional  Study";  and 

WHEREAS,  PUC  Resolution  No.  92-0333  also  approved  the  proviso 
that  the  City  can  modify  the  Professional  Services  Agreement  with 
Montgomery  Watson  Inc.  to  include  technical  support  during  subsequent 
developmental  phases  of  the  Water  Quality  Laboratory;  and 

WHEREAS,  The  next  developmental  phase  requires  two  tasks: 
review  and  develop  the  Water  Quality  Laboratory  Quality  Control  for 
an  amount  not  to  exceed  $65,000  and  develop  a  Water  Quality 
Laboratory  Standard  Operating  Procedures  for  an  amount  not  to  exceed 
$45,000;  and 

WHEREAS,  The  proposed  two  tasks  are  required  for  two  reasons: 
(1)  certification  with  the  U.S.  Environmental  Protection  Agency 
(USEPA)  for  laboratory  compliance  so  Water  Department  can  qualify  to 
perform  the  eighteen-month  long  "Information  Collection  Rule  Study" 
mandated  by  USEPA  for  all  water  suppliers  beginning  October  1995;  (2) 
re-certification  with  the  California  State  Department  Of  Health 
Services'  "Environmental  and  Laboratory  Accreditation  Program"  due 
February  1995;  and 

WHEREAS,  Funding  for  the  proposed  Amendment  No.  1  is  available 
from  FAMIS  Project  828-01  Hetch  Hetchy  Treatment  Plant,  account  index 
code  747667;  and 

WHEREAS,  PUC  staff  will  negotiate  Amendment  No.  1  and  will 
present  the  subject  Amendment  to  the  PUC  for  authorization  to 
execute;    now,  therefor,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager, 
Utilities  Engineering  Bureau,  to  negotiate  Amendment  No.  1  for 
additional  Professional  Services  Agreement  with  Montgomery  Watson 
Inc.  for  an  amount  not-to-exceed  $110,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  DECEMBER  1 3 1994   

at  Its  meeting  of      


Secretarv,  Public  Utilities  Cornmi^ion 


„  94-0274 


WHEREAS.  This  Commission  by  Resolution  No.  93-0308. 
authorized  the  Manager,  Utilities  Engineering  Bureau,  to  request 
proposal s  for  envi ronmental  consultant  services  from  interested 
firms,  and  to  select  and  recommend  a  consulting  firm  to  perform 
services  for  a  contract  amount  not  to  exceed  $350,000.00  for  a  term 
of  two  (2)  years;  and 

WHEREAS,  In  response  to  the  request  for  proposals,  four  (4) 
firms  submitted  proposals;  and 

WHEREAS,  After  thorough  evaluation  of  all  proposals  and 
interviews  with  three  (3)  firms,  the  Selection  Committee 
recommended  EIP  Associates  to  provide  the  required  environmental 
consultant  services;  now,  therefore,  be  it 

RESOLVED,  That  thi  s  Commi  ssion  approves  the  Selection 
Committee  Report  recommending  a  Consultant  for  Contract  CS-447  to 
provide  environmental  consultant  services  for  use  on  City  funded 
project;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Manager, 
Utilities  Engineering  Bureau,  to  negotiate  and  execute  an  agreement 
with  EIP  Associates  to  provide  as-needed  environmental  consultant 
services  for  a  contract  amount  not  to  exceed  $350,000.00,  for  a 
term  of  two  (2)  years. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  it,  meeting  .f         DECEMBER  1  3  1994 


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTV  ANO  COU^fTY  OF  SAN  FRANCISCO 


p..n„.,n..„  94-0275 


WHEREAS,  Bids  for  San  Francisco  Water  Department  Contract  WD- 
2161 ,  Bay  Di vi sion  Pipe!  ines  3  and  4  -  Axi al  SI  ip  Joints  and 
Concrete  Vault  Installation  were  received  and  publicly  opened  on 
February  18,  1994;  and 

WHEREAS,  This  Commission  awarded  San  Francisco  Water 
Department  Contract  WD-2161,  Bay  Division  Pipelines  3  and  4  -  Axial 
Slip  Joints  and  Concrete  Vault  Installation  to  Mendelian 
Construction,  Inc. /Stacy  Witbeck  Construction,  Inc.  as  the  lowest 
responsive  bidder;  and 

WHEREAS,  The  contract  provided  for  an  "Allowance  for  Extra 
Work"  in  the  amount  of  $50,000.00  for  performing  additional  work 
due  to  unforeseen  conditions;  and 

WHEREAS,  Unforeseen  Conditions  were  di  scovered  during 
construction  which  require  the  Contractor  to  perform  additional 
work;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  Contract  Modification 
No.  1  to  the  San  Francisco  Water  Department  Contract  WD-2161,  Bay 
Division  Pipelines  3  and  4  -  Axial  Slip  Joints  and  Concrete  Vault 
Installation,  in  the  amount  of  $85,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

DECEMBER  1  3  1994 

at  Its  meeting  of   


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

crry  and  coukty  of  san  fhancisco 


94-0276 

RESOLUTION  No. 


WHEREAS,  Under  an  1884  Grant  of  Easement,  the  City  of  Brisbane  as  successor 
to  Charles  Crocker,  the  grantor,  it  entitled  to  water  service  at  a  rate  less  than  the  Water 
Department's  published  rate  for  suburban  resale  water  service;  and 

WHEREAS,  The  Master  Water  Sales  Contract  between  the  City  and  County  of  San 
Francisco  and  its  suburban  customers  expressly  recognizes  certain  agreements  including  the 
Grant  of  Easement  from  Charles  Crocker  to  the  Spring  Valley  Water  Company  which 
obligate  the  Water  Department  to  provide  water  service  at  specific  rates;  and 

WHEREAS,  The  Water  Department  has  previously  charged  the  City  of  Brisbane  the 
published  rate  for  suburban  resale  water  service  for  water  delivered  to  the  Guadalupe 
Municipal  Improvement  District  which  has  resulted  in  overcharges;  now  therefore  be  it 

RESOLVED,  This  Commission  approves  a  payment  to  the  City  of  Brisbane  in  the 
amount  of  $128,450.67  to  settle  all  past  and  current  claims  arising  from  any  overcharges  for 
water  service  and  authorizes  the  General  Manager  of  the  Water  Department  to  execute  a 
settlement  agreement  releasing  the  City  and  County  from  any  additional  claims  related  to 
this  issue. 
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/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^     ,       DECEMBER  1  3  1994 

at  its  meeting  of  Z.  


Secretary.  Public  Utilities  Commission 


\ 


